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~ PERSONAL. 


\ir. James McCarthy has been appointed Chief Engineer 

the South Shore Ry. 

Mr. Morrell Vrooman, of Fort Plain, N.Y., has been ap- 
pointed City Engineer of Gloversville, N. 

Mr. Cornelius P, Nolan has been appointed Assistant 
Water Superintendent of South Orange, Ae 

Mr. William Odlin, of Andover, Mass,, has been ap- 
pointed Receiver of the Stoughton & Randolph St. Ry. 
Prof. Louis Ash has resigned the Chair of Mathematics 
t Coe College, Iowa, to accept a position as Civil Engi- 
eer in Kansas City, Mo. 

Mr. Raymond J. Glennie, of Northampton, Mass., has 
accepted a position on the civil engineering staff of the 
New York Central & Hudson River R. R. 

Mr. G. B. McCormack, formerly General Manager of the 
Tennessee Coal, Iron & R. R. Co., has been appointed 
General Manager of the Woodward Iron Co. 

Mr. William M. Kinch has been appointed Engineer of 
Signals of the New York Central & Hudson River R. R., 
with headquarters at Grand Central Station, New York 
city. 

Mr. J. J. Mahoney, for the past 11 years Superintendent 
of the Winona & Western R. R., at Winona, Minn., has 
accepted a position as General Manager of the Fort Smith 
& Western R. R. 

Mr. Frank Patterson, General Manager of the Pittsburg, 
Johnstown, Ebensburg & Eastern R. R., has resigned his 
office, and traffic on that road is suspended pending the 
appointment of his successor. 

Mr. George W. Scott has engaged in business as a con- 
sulting engineer in genera] practice, with offices at 616 
Rookery Building, Chicago. He will make a specialty of 
shops, power plants and industrial works. 

Mr. F. G. Jonah, who recently resigned his position as 
Engineer of Maintenance of Way of the Chicago & Alton 
Ry., has been appointed Chief Engineer of the Blackwell, 
Enid & Southwestern Ry., with offices at Blackwell, Okla. 

Mr. W. L. Darling, M. Am. Soc. C. E., has been pro- 
moted from Assistant Chief Engineer to the position of 
Chief Engineer of the Northern Pacific Ry., succeeding 
Mr. E. H. McHenry, M. Am. Soc. C. E., who has resigned. 

Mr. Harry P. Hiltner, Assistant Borough Engineer of 
Norristown, Pa., has resigned and will be employed by 
Ryan & Kelly, Contractors, of Philadelphia, who have the 
contract for the construction of the filtration plant in that 
city. 

Mr. W. C. Weeks, U. S. Assistant Engineer at Minne- 
apolis, Minn., has been furloughed without pay by re- 
quest and has formed a partnership with Mr. Burton S. 
Adams, of Kalispeli, Mont., to carry on a consuliing prac- 
tice in civil and mining engineering, with offices in 
Kalispell. 

Mr. Edward Wilmann, for several years Engineer in 
Charge of Bridges of the city of Chicago, has been dis- 
missed by City Engineer Ericson, charged with miscon- 
duct in office. Charges of collusion with contractors in 
connection with certain bridge work will be preferred 
against him by the Civil Service Commission. 

Mr. E. M. Scofield, Assoc. M. Am. Soc. C. E., has re- 
signed as Manager of the Youngstown plant of the Ameri- 
can Bridge Co. Mr. Scofield has been connected with the 
Youngstown Bridge Co. for the past eight years; for 
nearly seven years as engineer in charge of estimating for 
the Youngstown Bridge Co., and since that time as Engi- 
neer and Manager of the Youngstown plant of the Ameri- 
can Bridge Co. 


Mr. D. G. Ross has been appointed Superintendent of the 
Thunder Bay, Wabigon and Rat Portage Divisions of the 
Canadian Pacific R. R., with headquarters at Fort Will- 
iam, Que. Other appointments have been made as fol- 
lows: Mr..James Manson, Superintendent of the South 
Western and Pembina, the Snowflake, Waskada, Emerson, 
Stonewall and West Selkirk branches and Winnipeg ter- 
minals, with headquarters at Winnipeg, Man.: Mr. Robert 
Peard, Superintendent of the Brandon, Minnedosa, York- 
ton and Sowris sections, with offices at Brandon, Man.: 
E. A. James, Superintendent of Transportation, with head- 
quarters at Winnipeg. 


OBITUARY 
Mr. Percy Frazier, Civil! Engineer, died in Peoria, IIl., 
on Aug. 27, aged S2 years. 
Mr. Charles Cowan, Civil Engineer, of Beaver Falls, Pa., 
was struck by a train and killed near Coraopolis, N. Y., 


Aug. 26 


Mr. J. F. Osborn, of the firm of Osborn Bros., con 
tractors of Fort Worth, Tex., was killed on Aug. 28 by 
falling from an oil derrick while at work on an oil well 
near Beaumont. 

Mr. Lloyd Pooth, pioneer iron manufacturer and Presi- 
dent of the Lloyd Booth plant of the United Engineering 
& Foundry Co., of Youngstown, O., died in that city on 
Aug. 27, aged 67 years. 

Mr. John R. Thomas, Architect, died at Westminster 
Park, Thousand Islands, on Aug. 27, of heart failure. Mr. 
Thomas was born in Rochester, N. Y., in 1848. He grad- 
uated from the University of Rochester, and subsequently 
he studied abroad. He moved to New York in 1882 and 
opened an office. Among the buildings designed by Mr 
Thomas are those of the Rochester Theological Seminary; 
the armory of the Eighth Regiment, New York; Calvary 
Baptist Church, New York; New Jersey State Reforma- 
tory, Rahway, N. J., and the State Reformatory, at El- 
mira, N. Y. In 1896 his designs for a new City Hall for 
New York city were awarded the first prize out of 133. 
He designed the new Hal! of Records, New York, now 
under construction. 

Brig. Gen. William Ludlow, U. S. A.. who has been ill 
with tuberculosis for the past five months, died at Con- 
vent, N. J., on Aug. 30. General Ludlow was born 58 
years ago. He was graduated from the United States 
Military Academy in 1864, and was commissioned First 
Lieutenant of Engineers. General Ludlow has held a 
number of important positions since his graduation, the 
most prominent of which are those of Chief Engineer ot 
the 20th Army Corps during the Georgia campaign in the 
Civil War; Chief Engineer of the Army of Georgia; Chief 
Engineer of the Water Department of Philadelphia, to 
which city the government loaned his services from 1883 
to 1886, during the revolution of the water system of that 
city; Engineer Commission of the District of Columbia 
Major-General of Volunteers during :-he Spanish-American 
War, and Commander of the city of Havana, Cuba, under 
General Brooke. He was a member of the ‘4 nerican 
Society of Civil Engineers. Fuller notice of his teath is 
made elsewhere in this issue. 
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ENGINEERING SOCIETIES. 


COMING MEETINGS. 


ASSOCIATION OF EDISON ILLUMINATING COM- 
PANIES. 
Sept. 10. Annual meeting at Buffalo. N. Y. Secy., Wil- 


son S. Howell. P. 0. Box 114. Newark, N. J. 
INTERNATIONAL GOOD ROADS CONGRESS. 
Sept. 16 to 21. At Buffalo. N. Y. Secy., R. W. Richard- 
son, 928-29 Marouette Bldg., Chicago. Il 
EASTERN MAINTENANCE-OF-WAY ASSOCIATION 
Seit. 17 and 18. Annual meeting at Rochester, N. Y. 
Secy., F. C. Stowell, Ware, Mass. 


AMERICAN SOCIETY OF MUNICIPAL IMPROVE- 
MENTS. 
Oct. 1 to 4. Annual meeting at Niagara Falls, N. Y. 


Secy., D. L. Fulton, Allegheny, Pa. 
RAILWAY SIGNALING CLUB 
Oct. 8 and 9 Annual meeting at Buffalo, N. Y. Secy., 
Cc. O. Tilton. C.. M. & St. P. Ry.. W. Milwaukee, W's. 
AMERICAN STREET RAILWAY ASSOCIATION. 
Oct. 9 and 11. Annual meeting in New York citv. 
ROADMASTERS’ AND MAINTENANCE-OF-WAY ASSO 
CIATION. 
Oct. Annual meeting at Washington, Seey., 
B. Dickson. C. & N. W. Ry., Sterling 
AMERICAN SOCIETY OF RAITL ROAD ‘PERINT TEN- 
DENTS. 
Oct. 16. Annua! meeting at Buffalo, N. Y. Sery., C. A. 
Hammond. Vourt Vernon, N. Y. 
AMERTC AN INSTITUTE OF ARCHITECTS 
Oct. 8 to 5. Annual meetirg at Buffalo, N. Y. 
CRNTRAT RAILWAY CLUB. 
Sent. 13. Monthly meeting at Buffalo, N. Y. Seecy., 
Warry D. Vought. 


THE AVWERICAN STREET RAILWAY ASSOCIATION.— 
The 20th annual meeting will be held in Madison Square 
Garden, New York city, Oct. 9, 10 and 11, 1901. Paners 
will be presented on the fol'owing subjects: ‘‘Street Rail- 
ways: A Review of the Past and a Forecast of the Fu- 
ture;’’ “The Adoption of Electric S'gnals on Suburbar and 
Interurben Railways, Single or Double Track, and Their 
Economy of Operation,” “‘The Value of Storage Batteries 
as Auxiliaries to Power Plants,’’ The Public, the Operator 
and the Company,”’ ‘““The Best Manner and Mode of Con- 
ducting the Return Circuit to the Power House,’’ “‘The 
American Street Railway Association: The Purposes of Its 
Organization and the Benefits Accruing to Investors in 
and Operators of Street Railway Properties by Member- 
ship Therein,”’ “‘The Economies Resulting from the Use 
of Four Motors Instead of Two on Double Mortor Equ'p- 
ments."’ ‘““‘The Best Form of Car for City Service: A Con- 
sideration of the Various Types of Car as to Size of Car 
and Arrangement of Seats. Including Best Types of Brakes 
and Wheels,” ‘‘Practical Results Obtained from Three- 
Phase Transmission and Rotary Transformers or Wotor 
Generators tn fransmitting Power on Railway Lines,”’ 
“Relations of Interurban and Citv Railways,”’ Mod- 
ern Power House, Including the Use of Cooling Towers for 
Condensing Purposes.’’ It is expected to have the largest 
exhibition of street railway supplies ever shown, as every 


foot of space in Madison Square Garden has been taken 
The annual banquet wilt be held Oct. 11 The headquar 
ters of the association will be at the Murray Hill Hotel 
Walton H. Holmes, Pres Tr. C. Penington, Secy 
220 State St., Chicago, Il 
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NEW PUBLICATIONS. 

LITERARY MAGAZINES.-—In World's Work 
September we find an interesting and finely illustrated 
paper describing the building of the Gokteik Viaduet, i: 
Burmah, written by Mr. Jo. C. Turk, C. E., of the Pent 
sylvania Steel Co., who was the engineer in charge of 
erection of this noted structure A deeply ii 
biography in the same number is that which describes t 
career of Mr. Emerson McMillin, M. Am. Soc. M. E W 
commend the story especially to those of our your 
readers who would see an 


exampte of what ability and 
energy tan do even in these days, when the ry is so 
often heard that the young man has no chan The 
largest vessel afloat, the While Star Line's “Celtic is 
described in the same magazine We may note in passing 
that she has accommodations for no ss than 3.24 
sons, and her displacement is given as 37,700 tons Ws 
may also briefly note other papers in the same magazine 


describing the new apprentice system which the Baldwin 


Locomotive Works has established, an account = of 
“Lioyds’’’ the world’s headquarters of marine intelliger 
and a description of a new printing telegraph 

“‘A Model Factory Town"’ is the title of a paper in the 
September ‘‘Forum,’’ in which is described the village of 
Peizer, S. C., where four huge cotton mills give employ 
ment to a community of about 6,000 inhabitants It is of 
interest to note that the measures for the benefit of the 


employees which have been taken here have attracted an 
excellent class of workers, and strikes or other labor diffi 
culties have never occurred during the 20 years that the 
mills have been in operation 

In ‘‘Scribner’s’’ for September, Gen. Francis V. Gre 
M. Am. Soc. C. E., begins a series of papers on the United 
States Army. The first of these is chiefly historical and 
is an exceedingly interesting and well written paper , 

Mr. Geo. Bird Grinnell describes in the September “Cen 
tury,’’ explorations in the St. Mary's Lake district in 
Northern Montana, a region which he calls “The Crown 
of the Continent.’’ In the same magazine methods of 
fighting frost in the fruit orchards of Cal‘fornia are d 
scribed by Alexander McAdle, of the U. S. Weather 
Bureau. 

““McClure’s’’ for September has an interesting account of 
the Baldwin-Ziegler polar expedition, written by Mr. Bald 
win himself, and his deseription of the preparations ls 
has made for his journey northward is exceedingly inter 
esting. It must be admitted that he has thoroughly 
equipped himself for his difficult task. Prof. Simon New 
comb, in the same magazine, discusses the question ‘‘Is 
the Airship Coming?’ We hardly need say that Prof 
Newcomb is not devoting much time to gazing for 
approach. His paper states very clearly the view which 
the scientist and the engineer should take of such fads of 
invention as the airship. 

“The New German Navy" is the subject of a paper by 
Mr. H. W. Wilson in the September ‘‘Harper’s’’ Mr: 
Wilson emphasizes the idea that quality and not quantity 
is the keynote of German naval dé velopment, and he 
claims that comparative figures as to number of ships 
guns really give an inadequate idea of the real strength o 
the German sea power. ‘“‘Cathode Rays’’ is another “‘Har 
per’’ paper, in which J. J. Thomson, of Cambridge, Ene 
land, summarizes recent investigations of the ph 
attendant upon the passage of electric current 
attenuated gases. 

In the ‘‘Review of Reviews’’ for September we find an 
able paper on the Stee: Strike by Dr. Taleott Williams 
Philadelphia. Nine-tenths, if not ninety-nine-hundredths 
of all editorial comments upon the steel strike are ren 
dered valueless by the lack of knowledge or the evident 
prejidice—on one side or the other—of the writers Dr 
Williams’ paper is free from both these faults. Cattle 
Raising on the Texas plains is the subject of another paper 
in the same magazine. It is worth noting that the hold 
ings of two of the ‘‘cattle kings’ of this region are said 
to exceed a million acres each 

In the English Reviews for August the ‘“‘Contemporary”’ 
contains a paper on the “Billion Dollar Trust.’’ and it is 
rather interesting to see how cur giant looks through 
English spectacies. In the “Fortnightly’’ a group of 
writers discuss several current naval questions of 
interest. 
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TRADE PUBLICATIONS. 


(The standard sizes for pamphlets and trade catalogues recom 
mended by all the principal engineering societies of the ( nited 
States are: 34 x6 ins., 6x9 fax. and 912 ins.) 

FLY-WHEEL INSURANCE.—The Fidel ty & Casualty Co., 
97 Cedar St., New York city. 6 « 4% ins.; pp. 11 
This company has just established a department to In 
sure against damage by fly-whee! accidents, which ts here 

described. 

WOOD PRESERVATIVE.—Royal Wood Preserver Co., St 
Louis, Mo. Paper; 7% « 5% ins.; pp. 26; illustrated 
This particular preservative is to be applied either as a 
paint or a bath, and has been used for timber {sr steam- 
boats, stockyards, viaducts, buildings and other purposes 
No information is given as to the character of the compo 

sition. The pamphlet contains several testimonials 
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ENGINEERING NEWS 


Vol. XLVI. 


CARRIAGES.—Studebaker Bros.’ Mfg. Co., South Bend, 

Ind. Paper; 8% x 7 ins.; pp. 120; illustrated 
This is an illustrated catalogue, with dimensions and 

weights of buggies and other private carriages, buck- 

board wagons, park carriages for public use, ete. Par- 

ticulars are given also of the Studebaker and Sarven 

wheels and the “long running’’ axle. 

CORLISS ENGINES.—The Lane & Bodley Co., Cincinnati, 
O. Paper; 9 = 6 ins.; pp. 24; illustrated 

This company has recently modified the plans of its 

standard Corliss engines, and the pamphlet is devoted to 

a description of what is termed the ‘20th Century” engine. 

There is a detailed description, with line drawings, of 

some of the principal parts, and there are also half-tone 

engravings of several engines, including one directly con- 

nected tandem to a gas compressor. Some particulars of 

the engines were given in our issue of May 30. 

THE USES OF EXPANDED METAL.—St. Louis Ex- 
panded Metal Fireproofing Co., Century Building, St. 
Louis, Mo. 6 x 9 ins.; pp. 46. 


This pamphlet illustrates and describes some of the most 
recent concrete-steel works in which expanded metal has 
been used, and will be a revelation to any engineer 
who has not kept himself posted on the rapid development 
of this type of construction A discussion of the strength 
of steel-concrete beams is also included, abstracted from 
the paper read by Mr. A. L. Johnson, Assoc. M. Am. Soc. 
C. E., before the American Society of Civil Engineers 
last June. 

TIE PLATES AND TRACK TOOLS. -Railroad Supply 
Co., Chicago, Ill. Paper, 2% x 5% ins.; pp. 99; illus- 
trated 

The greater part of this little pocket-book is devoted to 
steel tie plates and the method of applying them, with or 
without the removal of the rail. The use of a saddile- 
shaped follower, set outside of the rail and struck with a 
sledge or a hand-car pile driver is shown, together with a 
machine for applying the plates before the ties are sent 
out to the track Rail benders, drills, saws and other 
tools are shown, and there are notes on highway crossing 
signa:s and the roadbed oiling system, together with some 
pieces of useful information relative to track work. 
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CONSTRUCTION NEWS. 


CONDENSED LIST OF CONTRACTS PENDING 
WITH DATE OF OPENING BIDS. 


Bids to be See Eng. 
opened Work. Place. News. 
Sept. 5.Paving, etc., Yonkers, N. Y. .......... Aug. 2) 
Sept. 5.Heating apparatus, Ww D. 29 
Sept. 5.Brick paving, Findlay, O. ... er = 22 
Sept. %.Brick paving, Des Moines, la. Aug. 22 
Sept. 5.County jail, Riverside, Aug. 15 
Sept. 5.Court house bonds, Asheville, N. C....... Aug. 8 
Sept. %5.Paving stone, Morristown, N. J....... . Sept. 5 
Sept. 5.Road construction, Milwaukee, Wis. Sept. 5 
Sept. 5.Sewerage system, Newark, N. Sept. 5 
Sept. 5.Paving, etc., Kansas City, Mo..........Sept. 
Sept. 6.Sea wall, Fortress Monroe, Va.........- Aug. 15 
Sept 3. Valves, efc., Cleveland, 0..........++++6. Aug. 15 
Sept. 6.Storm sewers, Glenville, O. ........-+.-- Aug. 
Sept. 6,Water-works, Laurel, Neb. ..........+..+4 Aug. 20 


Advertised, Engineering News, Aug. 29. 


Sept. 6.Water-works and sewers, Nadeau, ae. . Aug. 22 
Sept. 6. Bulkhead, Washington, D. C. ............Aug. 
Sept. 7.Steel bridge, Springfield, O. ..........+- Aug. 29 
Sept. 7.Sewer, Glassport, Pa. ........-+-eeeeeeee Aug. 29 
Sept. 7.Street improvement, Washington. .... .. Aug. 22 
Advertised, Engineering News, Aug. 22. 
Sept. 7.School building, Reading, Cal..........-. Aug. 15 
Sept. 7.Street improvements, Massillon, O....... Sept. 5 
Sept. 7.Building, New York navy yard.......... Aug. 8 
Sept. S.Bridge, Weiser, Aug. 15 
Sept. 9.Light-houses, Mobile, Ala.........--...+- Aug. 15 
Advertised, Eng. News, Aug. 15 and 22. 2 
Sept. 9.Elecfrical equipments, Washington, D. C...Aug. iy 
Advertised, Eng. News, Aug. 15 to Sept. 5. 
Sept. 9. Bridge, Indianapolis, Ind . 22 
Sept. 9. Electric plant, Edinburgh, Scotland.. . Aug. 22 
Sept. 9.Sewers, Plainfleld, N. J........-.s-++s00. Aug. 22 
Advertised, Engineering News, Aug. 22. 
Sept. 9.K.ectric plant, McIntosh, Minn........... Aug. 29 
Sept. 9.Deep well, River Forest,’ Ill. ........... Aug. 29 
Sept. 9.Street improvements, Lafayette, Ind..... Aug. 29 
Sept. .Macadam road, Chester, N. Y. .........-. Aug. 29 
Advertised, Eng. News, Aug. 29 and dered 5. 
Sept. 9.Water main, etc., Joliet, Ml. .Sept. 5 
Sept. 9%.Macadam road, Upper Alton, Sepf. 5 
Sept. %.Macadam road, Green Bay, Wis.......... Sept. 5 
Sept. 9.Paving, Union, N. J.........cceeeseeeees Sept. 5 
Sept. 10. Reservoir, McLeansboro, Ill..............Sept. 5 
Sept. 10.School, Vauklech Hill, Ont............... Sept. 5 
Sept. 10.Macadamizing, Martinez, Cal. ......... Sept. 5 
Sept. 10. Street improvements, Steubenville, O..... Sept 5 
Sept. 10.Paving, Hancock, Mich............+.++. Sepf. 5 
Sept. 10. Levee work, Baton Rouge, La.......... Sept. 5 
Sept. 10. Levee, Tallulah, La. ... 
Sept. 10. Pier work, Isle aux Coudres, Que. Aug. 29 
Sept. 10.Steel supplies, ete., Washington, D.C...Aug. 29 


Sept. 10.Ash handling apparafus, St. Louis, Mo...Aug. 


29 
Sept. 10.Garbage crematory, Hamilton, O.. ...Aug. 22 
Sept. 10. Bridge superstructure Zanesville, nc: #0 Aug. 22 
Sept. 10. Steel bridge, Birmingham, Ala. .......... Aug. 22 
Sept. 11.Water-works, Garretson, S. Dak........ Aug. 2 
Sept. 11.Road improvements. Pittsburg, Pa.......Aug. 29 
Sept. 11. Road corstruction, Napa, Cal............. Aug. 29 
Sept. 11. Bridge, Chicago, Aug. 29 
Sept. 11. Bridge, Smith’s Landing, N. J............ Aug. 29 

Advertised. Eng. News, Aug. 29 and Sept. 5. 
Sept. 11. Bridge, Chicago, .... Sept. 5 
Advertised, Engineering News, Sept. 5. 


Sept. 11.Street repairing. Buffalo, N. Y. -Sept. 5 
Sept. 12. Railway work (P.,C. & W.R.R.) .Pittsburg. Aug. 29 
Advertised, Engineering News, Aug. 


Sept. 13.Steel bridge, Hamilton, O. .............. Aug. 29 
Sept. 14. Paving, Youngstown, O. ...............Aug. 29 
Sent. 14. Barracks, Sheridan, Wyo. ...............Aug. 22 
Sept. 14 Mac adamizing, Marion, O. .............. Sept. 5 
Sept. 14. Constructing road, Jackson, O............ Sept. 5 
Sept. 16. Dredging. Savannah, Ga. ...............4 Aug. 22 
Advertised Eng. News, Aug. 22 to Sept. 12. 
Sept. 16. Electric lighting, Mascoutah, Ill.......... Aug. 29 
Sept. 16. Boiler, ete., Portland, Ore................ Aug. 29 
Sept. 16. Sewers, Aug. 29 


Sept. 16.Road improvement, Chester, N. Y.....-.. Sept. 5 
Advertised, Eng. News, Sept. 5 and 12. 

Sept. 17.Steel bridge, Willow, Cal. Oe: 

Sepf. 17. Repairing wharf, Ft. Du Pont, Del. eer | 
Advertised, Eng. News. Aug. 22 to Sept. 12. 

Sept. 17.Court house, Cartersville, | MS ere Aug. 

Sept. 18.Road construction, Salem, N. J........... Aug. 20 
Advertised, Eng. News, Aug. 29 and Sept. 5 

Sept. 18.Electric plant, Tullahoma, Tenn......... Sept. 5 
Advertised, Eng. News, Sept. 5 and 12. 

Sept. 18. Electric plant, Tullahoma, Tenn pe Sept. 5 
Advertised, Eng. News, Sept. 5 and 12. 

Sept. 18. Building, Kings Park, N. Y............. 

Sept. 19. Asphalt paving, Des Moines, Ia 

Sept. 19. Electric plant, Norway, Mich............. ug. 29 


Advertised, Engineering News, 
Sept. 19.Guard house, Boston, Mass.... . 29 
Sept. 19. Electric plant, Ft. Washington, Md. .....Aug. 22 

Advertised, Eng. News, Aug. 22 to Sept. 12. 


Sept. 20. Building, West Point, “oe ee Aug. 22 
Advertised, Eng. News, Aug. 22 and 29. 

Sept. 20.Are lighting, El Paso, Tex............... Aug. 15 

Sept. 20. Paving and sewers, Chagrin Falls, O...... Aug. 20 

Sept. 20. Water-works, Longmont, Colo............ Aug. 29 


Advertised, Eng. News, Aug. 22 and 20. 
Sept. 20.Stone wall, San Francisco, Cc al. 
S«pt. 21.Generating plant (w.-wks.), Washington.Aug. 8 
Advertised, Engineering News, Aug. 8 


Sept. 21.Paving, Savannah, Sept. 5 

Sept. 22.Water pipe, Plymouth, Mich.. 29 

Sept. 23. Water plant, etc., W ashington, ug. 29 
Advertised, Eng. News, Aug. 29 to Sept. oY 

Sept. 23. Light-house, Seattle, Aug. 2 

Sepf. 23.Outlet sewer, Yonkers, N. Y............. Sept. 5 
Advertised, Eng. News, Sept. 5 and 12. 

Sept. 23.Paving bonds, Lima, 0..........sseseees Sept. 5 

Sept. 24.School, Santa Fe, N. Mex................ 5 


Sept. 24. Power house, St. Paul. Minn 
Sept. 25.Sewerage system, Havana, 
Advertised Eng. News, June 27 to Sept. 19. 


Sept. 25.Paving, Havana, Cuba. ...............% June 27 
Advertised Eng. News, June 27 to ~~ 19. 

Sept. 26.Government building, Ghemawe. Ore.....Sept. 5 

Sept. 27.Sewers, Quincy, MaSs. Aug. 29 
Advertised, Eng. News, Aug. 29 to Sept. 19. 

Sept. 28.Navy yard building, Sept. 5 

Sept. 28. Building, Washington, D. C.............. Sept. 5 

Sept. 30.Dock and dredging, New York. Oy SS -Aug. 29 


Advertised, Eng. News, Aug. b9 to Sept. 19. 
Sept. 30. Bridge superstructure, Fredericton, N. B..Aug. 22 
Advertised, Eng. News, Aug. 22 to Sept. .- 


Oct. 1.Water supply. etc., Burlington, Ia......... e 27 
Advertised, Eng. ‘News, June 27 and it. 

Oct. 1.Bridge, Copenhagen, Denmark............ Aug. 8 

Oct. 1.Rip-rap, Galveston, Tex...... Aug. 8 
Advertised, Eng. News, Aug. 8 to Sept. 26. 

Oct. 5.Water gates, etc., Washington, D. C......Aug. 8 
Advertised, Engineering News, ame. 

Oct. &.Tunnel sewers, London, Eng.. 

Oct. 12.Coaling plant, New York, N. ws Serer, | 

Dec. 3.Coaling plant, Manila, June 20 


Dec. 4.Self-propelling wagons, etc., London, Eng. June 20 
Jan. 10.Harbor work, meee, Argentine Republic. a. 18 


Feb. 28.Bridge, Sydney, N. S. W............+s00-- June 20 
Advertised, Eng. News, ae 20 to July =. 
No date.Survey, North Salem, N. Y............... Aug. 22 
Advertised, Engineering exe: Aug. 22. 
No date. Boilers, Nashville, 
RAILWAYS. 


ALASKA.—M. J. Heney, Contractor, who built the 
White Pass & Yukon R. R., has arrived in Seattle, Wash., 
from Alaska. Mr. Heney’s mission to Alaska was to de- 
termine the feasibility of building an all-American route 
into the interior of Alaska, from Valdes to Eagle, the 
first American city on the Yukon River below Dawson. 
In speaking of the conclusions arrived at, after having 
made an overland trip between those points, Mr. Heney 
says: ‘So far as I can see there is absolutely no excuse 
for promoters or capitalists interesting themselves in the 
construction of a road in that part of the country from 
Valdes to Eagle City. If the conditions were such as to 
warrant the construction of the road it would have been 
done long ago, but it will be a long time before a loco- 
motive will be seen in the Cooper River Valley. The con- 
struction of a railroad would be an easy matter, as the 
building of railroads in any northern country goes, for 
there is a natural roadbed and very few grades of any im- 
portance. The Copper River from Valdes to Mantasta, a 
distance of nearly 200 miles, is a fine gravel soil, and 
from there on to Eagle City the country is much of the 
same nature. IT would say that it would cost, at the very 
lowest estimate, $12,000,000 to construct a railroad be- 
tween the two points mentioned. I expected when I went 
to the country to find that there was at least a chance 
for some local business, but it is of such an inferior 
nature as to be not worth considering. No survey was 
made, but only a general reconnoissance of the country. 
The railroad line would not follow the government trail 
now under construction, and would be nearly 450 miles 
in length. The telegraph line is now about 140 miles out 
from Valdes, while the trail is out a distance of 165 miles. 
Neither enterprise will be finished this year, and prob- 
ably not next year. From my own observation I should say 
that the future of that part of Alaska depends much more 
upon the development of its agricultural resources than 
upon its mineral wealth. The mineral zone of south- 
eastern Alaska forms the eastern boundary of the Copper 
River Valley, but the valley itself, embodying as it does 
nearly 1,000,000 acres of fine valley lands, is devoid of 
minerals. I am convinced that it is possible to raise the 
hardier grains in that country, and they would thrive 
there as well as they do in Norway or Sweden. Alaska 
would furnish a market for all the grain raised, and it is 
probable that a railroad would be constructed. The De- 
partment of Agriculture should take this matter in hand 
at once and make the proper experiments. Without a 
railroad that section of the country will never be devel- 
oped, and until it is developed it will be difficult to get 
capital to invest in such an enterprise. If it were the 
Canadian Government would render assistance of such 
nature that the road could be built.”’ 

ARKANSAS & CHOCTAW.—The contract for the con- 
struction of 250 miles of this line from Arkinda, Ark., to 
the Red River has been awarded to the contracting firm 
of Johnston Bros. & Fought, of St. Elmo, Ill. The work 
will be completed within one year. It will traverse a 
country of divérsified resources, and will be extended from 
time to time. The line is already in operation from 
Texarkana to Arkinda, 46 miles, via Ashdown and Arden, 
and it connects with the St. Louis, Iron Mountain & 
Southern, the Cotton Belt. the Texas & Pacific and the 
Kansas City Southern. John Scullin, Pres.: F. W. Valli- 
ant, Ch. Engr., Security Bldg., St. Louis, Mo.—Bids are 
wanted by Johnston Bros. & Fought, at their headquarters 
in Oklahoma City, Okla. for building 250 miles of road, 
to be let in sections of five to 20 miles. 


BALTIMORE & OHIO.—It is announced 
pany has compieted arrangements for th: 
a coal road in Somerset county, Pa., to 
length. The new road will start at Frieden 
set & Cambria branch, and will extend to 
will be opened along the line by the Mercha 
The contracts for construction are reported : 
let and work will be started at once and be fj 
six months. The new line will be. known as 
honing R. R. 


BANGOR & AROOSTOCK.—This line wil! 
tended from Ashland, Me., to Fort Kent, pas 
valuable timber country and having a length 
The new line will be built by a separate cor 
be known as the Fish River R. R., but will » 
by this company and will be a part of the s 
directors will be Franklin W. Crane, Bangor. \ 
A. Burleigh and Fred. H. Appleton, all of whom 
holders in the road. 


BARBERTON, AKRON & EASTERN.—Ine 
Columbus, O., on Aug. 24, with $25,000 capit 
build and operate a railway from Barberton» 
through Summit and Mahoning counties to th; 

BOULDER & INTERMOUNTAIN.—A contract 
awarded to J. R. De Remer, of Pueblo, Colo., ¢ 
the road to be built by this company to Sout! 
Canyon, from its mouth to Eldorado, Colo., 
of 24 miles. John R Wolff, Secy., Bou‘der, 
stated that the road will later be extended from ¢ 
of South Boulder Canyon to Lafayette, and th 
will be made one of the terminals, providing pr 
minal facilities can be obtained. This company 
articies of incorporation, with a capital stock of 
Walter S. Lee, Geo. C. Kirby and Raymond L. Ww, 
Boulder, Colo., are also interested. 


BUFFALO, ATTICA & ARCADE.—S. S. Bul! 
Arcade, N. Y., writes that the company is now 
the track on the old grade, standard gage, from 
to a connection with the B., R. & P. near Freedo: 
entire road is being ballasted and all wooden brid: 
being replaced by steel and stone structures. Th: - 
of changing the power from steam to electricity 
consideration. 

BURLINGTON & MISSOURI RIVER R. R. IN 
BRASKA.—G. W. Holdredge, Gen. Megr., Omaha 
informs us that the recent statement purporting 
come from him regarding a projected extension to P 
Colo., was erroneous, the company having no plar 
building any road in that direction. 


CALIFORNIA.—Los Angeles and eastern capitalists 
under way a project to construct a railway from ( 
to a cement mine located in the upper end of Tin \ 
Canyon, in the Temescal Mountains, about eight 
distant. Surveyors are already at work and constr 
is expected to begin in about 60 days. 

CANADIAN PACIFIC.—A contract has been awarded + 
Jack Stewart, of Nelson, B. C., for building a seven » 
cut-off at Field, B. C., on the main line. The work » 
be very heavy, and is expected to cost about $100,000 n> 
mile.——KReports from St. John, N. B., state that 
company will begin work at once on the enlargement - 
improvement of termfnal works in that city. New eat: 
sheds, freight buildings and yards are to be added, whi) 
the old works will be extensively remodelled. W. F 
Tye, Ch. Engr. of Construction, Toronto, Ont. 


CHICAGO, INDIANA & EASTERN.—Fremont Wilsor 
Ch. Engr., Matthews, Ind., advises us that no further 
construction, outside of a belt line around Muncie, Ind 
will be attempted by the company this year. 

CHICAGO, ROCK ISLAND & PACIFIC.—W. R. Stubbs 
one of the contractors on the extension from Liber 
Kan., to El Paso, Tex., made the following statement r: 
garding the progress on the work while at the Midla: 
Hotel, Kansas City, Mo., recently: ‘Work is progressing 
rapidly on the new extension. Track has been laid for 
150 miles out of Liberal. The track laying machine wil! 
reach the Canadian River by Sept. 15. They will be a 
month crossing this river. A steel bridge, 800 ft. long 
and 100 ft. high, is building across this stream. After 
crossing this river track laving will be resumed at = 
rate of 24% miles a day until the Pecos River is reach: 
where the gang building south will meet the gang bui id 
ing north from White Oaks.’ 


COLORADO & SOUTHWESTERN.—Col. S. B. Dick 
Meadville, Pa., has purchased a controlling interest i: 
this road, and wi] rebuild it to Eldora, Colo. C. B. Cul- 
bertson, Gen. Mer., Boulder, Colo.. states that the exten- 
sion will be built immediately. The surveyors will take 
the field at once and locate the line. The road will ulti 
mately be extended beyond Eldora, but will be built to 
that place by Christmas. 


COOPERSTOWN & MOHAWK VALLEY.—The state rail- 
road commission of New York has granted the applica- 
t'on for a franchise to build a steam road 10 miles in 
length from Cooperstown, N. Y., to Springfield Center, 
Otsego county. The work of securing rights of way will 
begin at once and the construction will follow immedi- 
ately after. The road will be capitalized at $200,000, and 
the ultimate object is to make a connection with the Mo- 
hawk Valley and the proposed Fort Plain & Richfield 
Springs road. 

DENVER & RIO GRANDE.—Reports state that the com- 
pany will build a brahch to the Bassick gold mine, in 
Custer county, Colo., which has recently been purchased 
by J. Pierpont Morgan and associates, of New York city 
C. H. Middleton, Asst. Ch. Engr., Denver, Colo. 

DULUTH, VIRGINIA & RAINY LAKE.—Henry Tur- 
nish, of West Superior, Wis.. informs us that the rights 
of way are practically secured, and it is expected to award 
contracts at an early date. The line has been surveyed 
and profiles made for the entire route of 100 miles. W. H. 
Cook, Pres.: M. S. Cook, Ch. Engr., Duluth. 

EAST GRANBY & SUFFIELD.—The surveys for this 
road, 42 miles, have been completed and the entire rights 
of way secured, mostly by purchase. The construction 
capital is secured and contracts will shortly be awarded, 
although no date has been set for the letting. Perkins & 
Perkins, Hartford, Conn., inform us that the road will 
run in between East Granby and Suffield, Conn., and wil! 
be built for the purpose of connecting two ends of a 
branch of the Central New England Ry., which cannot be 
completed as originally laid out, as intervening land has 
been purchased by the N. Y., N. H. & H. R. R. C. S. 
Hursh, Pres., Cambridge, Mass.; I. E. Ulurstead, Ch. 
Engr., Hartford. 

ERIE R. R.—As the result ¢f an inspection tour of the 
road to Chicago by General Manager Fitch, it is stated 
that ali heavy grades will be cut down and many other 
improvements are to be made on this line. 

FRANKFORT & CINCINNATI.—Geo. Harper, late Re- 
ceiver and Gen. Mgr., has made the following statement 
concerning the sale of this road: ‘Plans for the improve- 
ment and extension of the road are not sufficiently ma- 
tured to be made public, but such plans are under con- 
sideration and will be speedily developed. The road was 
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P i nt, but it will require the ex- 

aased of money in improvement of 
cine p=" extension of line to make it a paying one. 

NNOCK.—Surveyors 

LEDERICKSBU RG RAPPAHAS The 

tarted work on the Culpeper end ve ata 
start from Culpeper to Washington, Rappahan 

“ bay d may be extended into Madison county. 

Pony Mountain, Stevensburg, German 

: anal through the Wilderness by Chancellorsville 
jer.cksburg. 

N.—Reports state that the Cascade 
of this road will be equipped 
“electric motors for the operation of trains in place 
a locomotives. Max Toltz, Mech. Engr., St. Paul, 
‘has discussed the proposed change as fol.ows: 
matter has been under consideration for two years 

the plans are about completed. We do not know yet 
ner the portion of the road to be improved will be 
*“skykomish to Leavenworth or from Everett to 
‘tchee. Another question yet to be definitely decided 

‘3 the source from which the power is to be ob- 
“4. That it will be water power is ractically assured, 

- whether from Tumwater Falls or on the other side of 
mountains or at one of the numerous rapids of the 
vkomish on this side I cannot Say. However, the 
“icjal announcement will be made later. Another im- 
yement which the Great Northern is making is the 
stallation of electric power in all the roundhouses and 
‘ops for the running of drills, lathes and similar ma- 
nery A contract has recently been let to the Wash- 
ton Water Power Co., at Spokane, to furnish the com- 

‘ny with electric power for the use of the shops at Hi:1- 
card. At Havre we will have our own plant and will 

erate electric power from steam in the usual way. The 
came plan will be followed at Everett. Extensions and 
nprovements are being made at most of the workshops 
¢ the line. Extensive additions are also planned for the 
Everett shops.” 

GREENWICH & JOHNSONVILLE.—C. B. Vorce, Ch. 
tngr., 80 Pearl St., Hartford, Conn., writes us that the 

ntract for the grading and masonry on the seven mile 
extension of this road has been let to I. M. Luddington, 
of Rochester, N. Y. The contracts for the seven steel 
bridges on the extension to Schuylerville, N. Y., includ- 
ing the bridge across the Hudson River, has been let to 
the Berlin Construction Co., of Berlin, Conn. E. D. 
Graves, Consulting Bridge Engr., Hartford, Conn. 

HARRISBURG & LEWISBERRY.—A charter has been 
granted to this company in Pennsylvania to build a road 
seven miles long, extending from New Cumberland, Pa., 
to Lewisberry. The capital stock is placed at $42,000. 
J. K. Foreman, Pres.; H. H. Hutzter, Vice-Pres.; E. E. 
Lawton, Secy. 

LOUISVILLE & NASHVILLE.—An effort is being made 
by the citizens of Anniston, Ala.; Gadsden, and Attala to 
have an extension built into the rich iron ore and coal 
region of Blount county, about 25 miles from Anniston. 


MASON CITY & FORT DODGE.—The company will pro- 
ceed at once with the grading of its Omaha, Neb., exten- 
sion. Profiles and specifications may be seen at the com- 
pany’s office, Fort Dodge, Ia. The work on the Hampton- 
Clarion extension is progressing rap:dly and the company 
is prepared to let contracts for station buildings, stock 
yards, etc. Track is being laid on the Manly-Mason City 
line, and will be completed the first week in September. 
J. W. Colt, Pres.; Wm. P. Burt, Audr. and Pur. Agent, 
Fort Dodge. 

NEW BRUNSWICK COAL & RY. CO.—A contract was 
closed. by this company Aug. 22 with James Barnes, M. 
P. P., to construct 15 miles of the line to the New Castle 
coal fields at Grand Lake. Work wil be started at once 
with 300 men, and will be completed by Jan. 1. 

REPUBLIC & KETTLE RIVER.—The following con- 
tracts have been let for construction work on the line be- 
tween Grand Forks, B. C., and Republic: First three miles 
out of Repubiic, to Beck & Hall; two miles near Curlew, 
J. H. Munson; two miles between Lambert Creek and 
Curlew, John Lane, Grand Forks; two miles to J. Darrow. 

ST. LOUIS & NORTH ARKANSAS.—Bids are wanted by 
the Allegheny Improvement Co., Security Bldg., St. Louis, 
Mo., until Sept. 15 for the grubbing, grading and masonry 
on the 60-mile extension of this road from Harrison, Ark., 
southeast. Work will be let in sections of five miles or 
more. Plans, specifications, maps, etc., may be seen at 
the office of S. W. Lee, Ch. Engr., Eureka Springs, Ark. 
John Scullin, Pres. 

SAN DIEGO & EASTERN.—The finance committee of 
the Citizens’ Association of San Diego, Cal., having in 
hand the task of raising $50,000 for preliminary work in 
acquiring right of way and surveys for the San Diego & 
Eastern Ry. to Yuma, reports that $26,000 of the required 
amount has been subscribed. Very little difficulty has been 
encountered in obtaining subscriptions, and when $40,000 
is secured surveying parties will be started out. 

SANTA FE CENTRAL.—Allan G. Kennedy, Ch. Engr., 
Albuquerque, N. Mex., writes that preliminary surveys 
are now being made on this road, 110 miles. W. H. An- 
drews, Pres., Titusville, Pa., and Andrews, N. Mex. 

SOUTHERN MISSOURI & ARKANSAS.—S. E. Coombs, 
Ch. Engr., Cape Girardeau, Mo., informs us that 10 miles 
of the extension from Mingo to Pop’ar Bluff, Mo., known 
as the ‘‘Poplar Bluff Extension,’”’ has been completed, 
and work on the remaining seven miles is now under 
fay. The “Arkansas Extension,”’ from Poplar Bluff to 
Pocahontas, 50.2 miles, has been completely located and 
the rights of way is secured. The contract for the gradua- 
tion and pile bridging has been let to J. H. McCarthy, of 
Little Rock, Ark., and work has just been started. 

SOUTH SHORE RY.—Arthur L. Meyer, Pres., has stated 
that new stations will be built on this line and the road- 
bed will be reballasted. The line will be extended to 
Lévis, Que., and new rolling stock will be added also. 
James McCarthy has been appointed Chief Engineer, and 
is directed to report on the surveys for the extension to 
Lewis. Hy. Beauchemire, Mer. Dir., Sorel, Que. 


STREET AND ELECTRIC RAILWAYS. 


ALBANY, N. Y.—The Canastota & Morrisville Ry. has 
been incorporated with a capital siock of $200,000 to con- 
struct an electric road 15 miles long in Madison county, 
connecting Canastota with Morrisville. Leander W. Bur- 
roughs, Morrisville; John B. Weaver, Canastota, and W. 
Emmet Cole, Peterboro.—The Northport Traction Co. 
has been incorporated to operate an electric railway from 
the East Northport station on the Long Island R. R., to 
Northport Harbor. The company is capitalized at $50,000. 
Wm. H. Baldwin, Jr., Long Island City; Edward Pidgeon, 
Northport, and W. F. Potter, Flushing, are interested.—— 
The Ontario & Wayne County Traction Co. has filed art- 
icles of incorporation, capitalized at $500,000, to build 
and operate an electric road from Canandaigua to Pult- 
neyville. F. W. Griffith, Palmyra; J. M. Stoddard, Shorts- 
ville, and I. 8S. Cuyler, Pultneyville. 


MORAVIA, N. Y.—-Wing T. Parker, Pres., Moravia, in 
forms us that the survey for the Syracuse, Skaneateles 
& Moravia Electric Ry. will begin Sept. 9 The company 
was granted a certificate by the state railroad commission 
ers on Aug. 22 authorizing the commencement of the con 
struction work. A preliminary contract has been mad 
with W. A. Cartter & Co., St. Louis, Mo Work will be 
pushed as rapidly as possible. Walter L Webb, Ch. Engr 
Philadelphia. 

NEWARK, N. Y.—The final survey for the Newark & 
Marion Electric Ry. is about completed. The construction 
work will be in the hands of Taylor & Tyler, contractors, 
of Worcester, Mass., and work will begin soon. It is ex 
pected to have the road completed by Jan. 1. The Syra 
cuse Construction Co. has furnished the construction 
funds. Chief Engineer Mayher, of Syracuse, can inform 
further. 

PITTSBURG, PA.—The Tennis Construction Co., Phila 
delphia, which was recently awarded the contract for the 
reconstruction of the Torentum Traction Passenger Ry 
has already begun work. The road is about five miles 
long, extending from Natrona to Torentum. It is partly 
single and partly double track and in addition to being re 
constructed an extension of over three miles will be added 
The power station will be enlarged also The improve 
ments will cost $125,000. 

WILMINGTON, DEL.—General Manager Crook, of the 
People’s Ry. Co., has announced that an extension will be 
built to Chester, Pa., to be finished in four months’ time 

-Arrangemenis have been completed with capitalists 
who propose to build a railway system in Chester county 
Pa., whereby the Wilmington & Brandywine Springs Ry 
is to provide the terminal facilities in this city Accord 
ing to the plans decided on, the company will extend its 
line northwesterly to the Pennsylvania line and there meet 
the Pennsylvania corporation. It is expected that work 
on both ends will be started this fall, with the expectation 
of having the line in operation early next spring. 

BALTIMORE, MD.—The Liberty Turnpike Electric R 
R., which is to extend from the intersection of Gwynn 
Oake Ave. to North Branch, has filed articles of incorpora 
tion. The company will be capitalized at $150,000, and 
will build a road 12 miles in length. Frank H. Callaway, 
James E. Ingram and J. W. Styne are interested. 

CHATTANOOGA, TENN.—Local papers state that the 
directors of the Chattanooga Electric Ry. have decided to 
complete the reconstruction of their system. in addition to 
the building of the new Cameron Hill and Sherman 
Heights lines. The Pennsylvania Steel Co., which has the 
contract for the rails, is now shipping the materials. 

COLUMBUS, O.—The Galion & Crestline Traction Co 
has been incorporated with $100,000 capital stock by Sam- 
uel C. Morehouse, Robt. W. Johnson, A. W. Davis and 
others to build and operate an electric line between Galion 
and Crestline. 

LANSING, MICH.—The Grand Rapids, Kalamazoo & 
South Haven Traction Co. has filed articles of incorpora- 
tlon with a capital stock of $800,000, to construct an 
electric line between the points named. The company will 
have the working surveys completed at once, and expects 
to begin work in two or three weeks. The electrical equip- 
ment is already contracted for and rails and fastenings 
are purchased. The road has been promoted by Wm. A 
Tabeum and Wm. H. Patterson, of this city, who have 
transferred all holdings over to a syndicate composed of 
themselves and the following: John R. Patterson, J. R. 
Craig, Thomas Craig, Philadelphia, and Col. J. G. Zook, 
Lancaster, Pa. 

BATAVIA, ILL.—The Aurora, Elgin & Chicago Electric 
Ry. will build its power house at Batavia, and equip it 
with engines aggregating 10,44) HP. A complete coal and 
ash handling plant will be installed. The building will 
be of brick and stone, with a smokestack 220 ft. high. A 
high-speed service is to be maintained on this road, and 
each car will have four motors of 125 HP. each Work 
on the grading and bridges is now progressing between 
Wheaton and Elmhurst. C. Jones, Ch. Engr., Chicago 

ELKHART LAKE, WIS.—P. P. Brueckbauer, Ch. Engr., 
Sheboygan-Elkhart Lake Ry. and Electric Co., Elkhart 
Lake, Wis., writes us that surveys and rights of way have 
been obtained for the proposed line, to be about 26 miles 
in length. Franchises and a private right of way are 
also secured. No contracts have yet been awarded The 
line will run through Sheboygan, Sheboygan Falls, Waldo, 
Plymouth, Crystal Lake and Elkhart Lake. John M 
Saemann, Pres., Sheboygan. 

DUBUQUE, IA.—Local papers state that the Union Elec- 
tric Co. contemplates making extensive improvements to 
its system this fall and next spring. The improvements 
will probably include a belt line around the city. W. J. 
Brown, Mer. 

SPOKANE, WASH.—The council has granted a fran- 
chise to the Northwestern Mammoth Granite Electric 
Power Co. to construct and operate an electric railway in 
this city. 

SAN JOSE, CAL.—The board of supervisors has granted 
a franchise to Geo. T. Dynlap for an electric railway 
covering over 90 miles of roadway in Santa Clara county 

GODERICH, ONT.—The Huron, Bruce & Middlesex 
Electric Ry. has received a franchise from this town for 
the Lake Huron end of its line. The route of the line will 
be from Goderich to Dungannon, Lucknow, Wingham, 
Brussels, Seaforth and Bayfield, and intermediate town- 
ships. The first section of the road between Goderich and 
Dungannon will be built at once, and is expected to be 
finished this year. 


ELECTRIC LIGHT AND POWER. 
SOMERSWORTH, N. H.—Willis E. Sanborn, of Spring- 
vale, N. H., and Chas. A. Bowdell, of Sanford, N. H., 
have purchased from Dr. C. Jogdan, of Alfred, the water- 
power rights at the Jellison and Goodwin Mills, where it 
is proposed to build a power plant. 
JAMAICA, VT.—It is reported that this town is con- 
templating putting in an electric light plant. 
MARSHFIELD, VT.—H. 8S. Carver writes us that a 200- 
HP. water wheel, 1,500-light dynamo, 26 miles overhead 
wire, a 650-ft. wrought-steel penstock and transformers 
will be required for the proposed plant at this place. 
BOONVILLE, N. Y.—G A. Bridgman, Village Pres., 
writes us that preparatory estimates of the cost of a mu- 
nicipal light plant are being made and will soon be sub- 
mitted to the voters for their decision. W. B. Sweet, 
Etec. Engr., Utica, N. Y.; Wm. G. Stone, Engr., Whites- 
boro, N. Y. 
HOLLEY, N. Y.—This village has voted in favor of 
raising $15,000 to construct an electric light plant. 
NORTH HEMPSTEAD, N. Y.—A franchise to erect poles 
and string wires over the roads of this place has been 
granted to the Port Washington Heat, Light & Power Co. 
L. B. Small, Secy. 
COLLEGE HILL, PA.—The contract for the new electric 
light plant, to cost $10,000, has been awarded to the Iron 
. City Engineering Co., of Pittsburg. 


BALTIMORE, MD.—Robt. J 
Lighting, is preparing plans for im, 
of this city. He has made a tour 
cities to study the various methods 

HARRISONBURG, VA.—A special election will be beld 
Sept. 17 to vote on making appropriation of about $30,000 
for constructing electric light plant 

NEWBERN, N. C.-—The uncil has ordered a special 
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election to be held Sept. 17 to yote on the quest 
issuing $15,000 in bonds to purchase an elect light 
plant. 

WADESBORO, N. C.—It is reported that Fred J. Coxe 
and associates are about to incorporate a company f de 
veloping the water power at Blutt’s Fal! About 10,000 
HP. wiil be available, and this will be transformed into 
electrical energy for transmission to ghbo # places 

SHENANDOAH, GA.—The ontract for street lighting 
between the city and the Shenandoah E!) Light & 
Power Co. will be submitted to vote of citizens Sept. 17 

NEW ORLEANS, LA.—The City Electricia writes us 
that it is expected that the special committee cons.dering 
the matter of a municipal elect plant will report » th 
council about Sept. 15 

PULLAHOMA, TENN Bids are asked until Sept. Is f 
furnishing the materials and for constructing an ele i 
plant and water-works, as described in our advertising 
columns, Granberry Jackson, Engr., 2}1 Union 8S Nash 
ville, Tenn G. DD. Hieks, Secy 

COLUMBUS, O.—It is reported that several men of this 
city are promoting a scheme for building a int at Cuya 


hoga Falls to furnish power to the nding towns 
The company will incorporate with a f $1,040) CO) 
and the cost of the undertaking is estimated at 
FOSU,0GO. G. A. Richie is interested 

IRON MOUNTAIN, MICH.--Chas. G 
nette, Wis., and A. R. Goodman, of New York, are re 
ported to have secured control of the water power on the 
Pine River, two miles west of her where it is proposed 
to build a power plant of 100 HP 
SAGINAW, MICH.—The council has authorized the cor 
struction of a municipai plant, according to reports 

PEORIA, ILL.—It is stated that the electric light com 
panies propose to construct eonduits for their wires, ¢ 
cially in the central part of the city 

LA CROSSE, WIS.—Front St. merchants propose to have 
T. P. Benton & Co. furnish the city with electric light 
TWO RIVERS, WIs.—It 
be supp.ied with gas 

HELENA, MONT.—lIt is stated that a new dam at Stubb 
Ferry will be built soon The two power plants and 
the pole line will represent an investment of about $2 
Ou. The pole line to Butte will b ieted by Nov. 1, 
and power wiil be transmitted to the mines and smelters 
there. Ex-Governor S. T. Hauser is interested 

KANSAS CITY, MO.—H. M jendley, Member of th 
Upper House, informs us that an ordinance is now pend 
ing to submit to vote a proposition to issue S300,000 
worth of bonds for the building of a city plant 

ST, JOSEPH, MO.—The upper house of the council] has 
defeated the proposition of the St. Joseph Ry., Light, Heat 
& Power Co. to furnish the city 50 are lights 

EL CAMPO, TEX.—J. H. Dawson and R. A. Scott, of 
Orange, Tex., have been granted a franchise for an ele 
tric plant and water-works, work on which will begin at 
once. 

COLORADO SPRINGS. COLO.—E. O 
Engr., General Electric Co., of New York, has been en 
gaged by W. S. Stratton, of this city, to superintend the 
erection and equipment of the new power house to be 
built soon. 

LOS ANGELES, CAL.—The Edison Electric Co f this 
city has bought out the California Power Co. and com 
bined with the Power Development Co. of Bakersfield 
The new company will be called the California Power Co 
New tunnels wiil be driven at ‘Bakersfield and a cemen 
waterway constructed capable of carrying 75.44) ins f 
water. At Kern River Canyon a plant to cost about 
$2,000, 0) will be established J. B. Miller, Pres 

RED BLUFF, CAL.—It is reported that a power plant 
will be constructed on the Hay Fork, to cost about $150, 
mo. W. O. Cobert is interested 

SALT LAKE CITY, UTAH.—The Merchants’ Lighting 
Co. has applied to the council for a franchise to operate a 
commercial and street lighting plant in this city If the 
franchise is granted, the organization of the. 
will be completed at once, with a fully paid 
$150,000, and a plant will be erected at once. 
OTTAWA, ONT.—We are informed that the Arnprior & 
Pontiac Ry. Co. will build a power plant at “Chat’s"’ Fall 
to cost about $750,000. It is probabie that the power will 
be leased to industries, towns, et: 
Engr., Victoria Chambers, Ottawa 
VANCOUVER, B. C.—It is reported that Boston « pital 
ists are to install a water power plant at Stav Lak 
About $30,000 has already been spent in preliminary 
work, and it is said that the establishment of the lant 
will cost $500,000. Work on the big dam will commence 
in September. 
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BRIDGES. 


_ LACONIA, N. H.—Bids are asked until! Sept. 7 for build 
ing a wood trestle bridge of three spans, each 22 ft 
cost about $2,700. F. G. Berry, Cy. Engr ; 

HADDAM, CONN.—The high water has carried away 
stone arch bridge in this vicinity that cost about $2,000 

BATAVIA, N. Y.—Local papers state that the h 
commissioners have decided that it is necessary for the 
construction of a bridge across the Tonawatida Creek 
Walnut St. 

BINGHAMTON, N. Y.—The following bids were received 
by the council for building the Exchange St. wagon bridge 
(1) superstructure, (2) bridge complete: Ellery Colby. (1) 
$30,250, (2) $59,446; America Bridge Co.. (1) $20. 200. (2) 
$57,275; Penn Bridge Co., (1) $30,500. (2) $60.566: Kine 
Bridge Co., (1) $33,000, (2) $60,012: Owego Bridge Co. (1) 
$27,000, (2) $49,915 (accepted): Penn Bridge Co. (1) £30 
000, (2) $60,566; Syracuse Bridge Co., (1) $31,200), (2) 
$61,161; Canton Bridge Co., (1) $32,500, (2) $62,125. ¥ 

FAIRPORT, N. Y.—The highway commissioners have 
let a contract for building a new concrete arch bridge 
over lnendequots Creek to W. E. Flanigan, Rochester. at 


to 
a 
ighway 


NEW YORK, N. Y.—The contract for the construction of 
a bridge over the Bronx River at Westchester Ave 


has 

been awarded to John C. Tait at $77.51. 
NEWARK, N. J.—It is stated that the bridge commi'- 
tee of the Union county board of freeholders will ‘ex 


pend about $2,000 in the construction of a new bridg 
and culvert and the repairing of another bridge in Spring 
field. The freeholders have awarded a contract for a new 
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iron bridge on Turkey Road, Springfield. The iron work 
will be done by W. T. Kirk, of Plainfield, and the mason 
work by Kalster & Howard, Springfield 

NEWARK, N. J.--Bids are asked until Sept. 7 for en- 
larging the Riverside Bridge over Second River, and for 
raising the bridge over Toney’s Brook James Owens, 
County Engr 

PASSAIC, N. J.—The new bridge to be built at the foot 
of Monroe St. for which plans have been prepared by Lam- 
bert Strong, of this city, and accepted by the freeholders, 
will be of brick and stone and 276 ft. long and 2S ft. wide. 

CONNELLSVILLE, PA.—The officials of the Greenwood 
Bridge Co. have received a charter for the proposed free 
bridge over the Youghiogheny River. It is stated that the 
company will commence work at once on the new bridge. 

DUYLESTOWN, PA.—The county commissioners have 
received the following bids for a new bridge over Martin's 
Creek, on Main 8St., Tullytown: King Bridge Co., $11,140); 
Berlin Construction Co., $11,000; Nelson & Buchanan, 
$6,308 (accepted); Joseph Cutley, $13,900. 

HARRISBURG, PA.—The county commissioners are 
considering the advisability of erecting a new bridge 
across the Wiconisco Creek at Millersburg. 

PITTSBURG, PA.—The plans for the reconstruction of 
the Panhandle bridge over the Monongahela River have 
received the approval] of the Secretary of War. The entire 
is to be remodeled, and the present three spans 
» replaced by two. Work will be started at once. 
The Pittsburg, Cincinnati, Chicago & St. Louis Ry. owns 
the bridge 

NEWCASTLE, PA.—Local papers state that a movement 
is on foot to build a bridge across Neshannock Creek ata 
point nearly opposite the intersection of Rural and Nes- 
hannock Aves. 

READING, PA. “commissioners received the 
30 for building a new iron bridge 
near Birdsboro: York Bridge Co., 


The county 


following bids on Aug 
Hay Creek, 


over the 


$4,225; Long & Co., $4,275; Canton Bridge Co., $4,400; 
G. K. 7 King Bridge Co., $4,300; Penn 
Bridge Co., American Bridge Co., $4,306; William 
Remppis, $3,845; National Bridge Co., $3,960; Berlin 


Construction Co., $4,425, All bids excepting those of the 
National Bridge Co. and the Berlin Construction Co. were 
thrown out. not complying with tbe specifications. 

WYSON, PA.—Bids are wanted by the county commis- 
sioners until Sept. 5 for the construction of the super- 
structure of a highway bridge over the Susquehanna River 
at this place, to consist of four spans, each 198 ft. in 
length, making a total length of S92 ft., with a roadway 
18 ft. in the clear. F. R. Prince, Clk. 

PORT ROYAL, TENN.—The county committee has 
agreed to furnish $3,000 toward the building of a bridge 
across the Red River, providing the contractor build the 
structure, depending on the toll for the remaining $5,000. 

INDIANAPOLIS, IND.—Bids are wanted until Sept. 9 
for the construction of a bridge over Little White Lick, 
1% miles south of Bridgeport. Harry B. Smith, County 
Audr The county commissioners received the follow- 
ing bids on Aug. 26 for building a bridge over Big Runy in 
Franklin township: substructure, H. W. Tielking, $1,735; 
Wm. Fife & Son, $1,685; Samuel Robbins, $1,650 (ac- 
cepted); Theodore Frazier, $1,675; superstructure, Ameri- 
can Bridge Co., $1,141; Canton Bridge Co., $1,008; Belle- 
fontaine Bridge Co., $1,000; New Castle Bridge Co., $1,060. 


TERRE HAUTE, IND.—The county commissioners 
opened the following bids on Aug. 24 for the wagon and 
street railway bridge over the Wabash River. The bridge 
will be of steel and the cost was estimated by the engi- 
neers, Howe & Starbuck, at $169,000: Substructure—R. C. 
Huston & Co., Chicago., $70,812; Wm. J. McAlpine, Dixon, 
I., $07,300; Hollerbach & May, Evansville, $68,855; Bates 
& Rogers Co., Chicago, $84,400. Superstructure and Tres- 
tle—-Indiana Bridge Co., Muncie, $156,000; Conton Bridge 
Co.,. Canton, O., $177,000; American Bridge Co., New 
York, $142,000 Bridge Complete—American Bridge Co., 
New York, $214,200. 

PLAINFIELD, MICH.—At a recent election held in this 
town it was voted to issue $4,000 in bonds for building 
three bridges across the Rogue River 


ST. JOSEPH, MICH.—The Pere Marquette R. R. has de- 
cided to erect a new steel bridge over the St. Joseph River. 


it will cost about $200,000. The bridge will have a 
swing span of 150 ft. length, and the approaches will 
be of stone, 600 ft. long Chief Engineer Tuttle has 


recommended the structure, according to reports. 

CHICAGO, ILL.-—-Bids are asked until] Sept. 11 for fur- 
nishing the materials and for constructing a granite, con- 
crete and steel bridge, 180 ft. long and 8 ft. wide, in 
Jackson Park, as stated in our advertising columns. E. G. 
Shumway, Secy. South Park Comrs. 

CHICAGO, ILL.—Bids will soon be called for the con- 
struction of a bridge at West Division St., on the west 
side of Goose Island, to cost about $150,000. The present 
structure will be removed to Blackhawk St. 


WATERLOO, IA.—J. B. Marsh, Consulting Engr., of 
Des Moines, is in this city with a plan for the new bridge 
over the Cedar River. The bridge will consist of seven 
spans on six concrete columns. The spans will be 72 ft. 
long and the roadway 40 ft. wide. The cost will be about 
$75,000. 

KANSAS CITY, MO.—It is stated that an agreement has 
finally been reached in the matter of building the proposed 
Alien Ave. viaduct, whereby the structure will be built 
jointly by the city and railroads concerned, affording an 
outlet to the stock yards district. It will cost about 
$80,000, 


FT. WORTH, TEX.—The contract for the Jennings Ave. 
steel viaduct at the Texas & Pocific R. R. crossing has 
been let to L. A. Leversedge. It will be a steel structure 
and will cost $67,000. The time allowed for the comple- 
tion of the structure is six months. 


HOUSTON, TEX.—Contracts have been let by E. H. 
Vasmer, County Judge, Box 135, Houston, for roadwork 
costing about $153,588. The money will be paid out of 


the $600,000 cash on hand for construction purposes, and 
the remaining $466,461 will be expended for improving 
roads and bridges. 

HOUSTON, TEX.—A movement is reported to be on 
foot to have the county commissioners build a new bridge 
over the bayou at a point between the present San Jacinto 
St. bridge and the Santa Fe railway bridge. 

ST. HELENA, CAL.—Bids are asked until Sept. 10 for 
constructing a stone bridge across York Creek on Main St 
Otto Behrns, Town Clk 

SAN JOSE, CAL.—F. Kuchenbeiser & Son have been 
awarded the contract for the erection of a steel bridge 
over Coyote Creek, at $4,695. 

SALT LAKE CITY, UTAH.—The A. Fisher Brewing Co. 
and others have petitioned the council for a viaduct over 
the railway tracks at Second South and Sixth West Sts. 
The matter has been referred to the committee on streets. 


BUILDINGS. 

BOSTON, MASS.—Bids are asked until Sept. 28 for the 
construction of an extension of a rolling mill, including a 
new roof for the old building at the navy yard; appropria- 
tion, $98,000. M. T. Endicott, Ch. Bureau Yards and 
Docks, Navy Dept., Washington, D. C.——Father Thomas 
H. Shahan, of the Sacred Heart Church, Malden, has an- 
nounced that he intends building a parochial school, which 
will cost about $100,000. 

KINGS PARK, N. Y.—Bids are asked until Sept. 18 for 
the construction of a Nurses’ Home Building at the Long 
Island State Hospital, Kings Park. Alex. E. Orr, Pres. 
Bd. Mgrs. 

NEW YORK, N. Y.—Plans have been filed by Robt. 
Friedman, 72 Division St., for two 6-story brick tene- 
ments, 41 x 95 ft. and 39 x 78 ft., at 2 to 12 Hancock St., 
to cost $70,000. M. Bernstein, Arch., 111 Broadway; by F. 
de R. Weisman, 55 Liberty St., and the City Real Property 
Investing Co., 3 East 33d St., for two 5-story brick dwell- 
ings, 51 x 81 x 51 x 81 ft., at 9-11 East S4th St., to cost 
210,000. Warren, Wetmore & Morgan, Archs., 3 East 
33d St.; by William Street, Inc., owner, for a 15-story 
brick office building, 54 x 125 ft., at 68 William St., to 
cost $785,000. Goldwin Starrett, Arch., 51 Wall St. 

ROCHESTER, N. Y.—Geo. H. Clure, Secy. Rochester 
Athletic Club, informs us that the new club-house will be 
three stories, 65 x 115 ft., and will cost $35,000. Leon 
Stern, Arch. 

WATERTOWN, N. Y.—The library buiiding committee 
authorized by Mrs. Emma Flower Taylor to obtain plans 
and specifications for a new library building, to be known 
as the Russell P. Flower Memorial Library, has accepted 
the plans of Lansing, Orchard & Joraleman. The build- 
ing will be of marble and will cost $40,000. 

JERSEY CITY, N. J.—The cold storage plant of Armour 
& Co. at the Pennsylvania freight yard in this city was 
destroyed by fire last week; loss estimated at $40,000.—— 
Work wil shortly be started on the new Sixth Precinct 
station house, for which the contract has been awarded. 
The new building wil! cost $34,000. 

MONTCLAIR, N. J.—The Methodists of this place have 
completed arrangements for building a new $60,000 
church. It will be 136 x 96 ft. Chas. I. Reeves, Chn. 
Building Com.; Van Vieck & Goldsmith, Archs. 

NEWARK, N. J.—A syndicate will soon begin work on 
a 6-story building in Broad St., to cost about $150,000. 
Wm. B. Lehman, Arch. 

PHILADELPHIA, PA.—J. F. Stuckert & Son, Archs., 
have completed plans for a 3-story warehouse for W. K. 
Gresh & Sons, tobacco dealers, of Norristown. The build- 
ing will be 100x 34 ft.——Plans have been prepared by 
Seymour and Paul A. Davis, Archs., for a building for 
the Keystone Telephone Co. at 231-5 North 16th St.——A 
permit has been granted to the George M. Newhall Engi- 
neering Co. for constructing a new $140,000 brick filter 
house on Shackamaxon St. It will be nine stories high 
and 80 x 116 ft. 

PHILADELPHIA, PA.—The Bureau of Yards and Docks, 
Navy Dept., Washington, received the following bids Aug. 
31 for constructing block, cooper and spar shops for con- 
struction and repair, to be 65 x 350 ft., (1) being for the 
building complete, (2) for the building complete, accord- 
ing to plans and specification, but decreased in length by 
two bays (40 ft. in all); (3) should item 2 exceed the ap- 
propriation available, bidders are given an opportunity 
under this item to submit alternative proposals that will 
enable the building to be contracted for within the present 
appropriation; (4) if a shorter time for completion than 
that required (12 months) can be guaranteed, or if a 
longer time is required, bidders may submit the time for 
completion upon which their propositfons are based under 
this item. The shortest time will be given preference, 
other things being equal; (5) kind of fireproofing bid on: 
R. A. Griefen, Chicago, (1) $100,980, (2) $101,280; Cramp 
& Co., Bridgton, N. J., and 1421 Filbert St .,Philadelphia, 
(1) $109,885, (4) 10 months; Henderson & Co., Ltd., 1213 
Filbert St., Philadelphia, (1) $107,206, (2) $98,619, (4) 10 
months, (5) Columbian; R. H. Hood Co., 220 Broadway, 
New York, (1) $108,740; L. L. Leach & Son, Marquette 
Bldg., Chicago, Ill., (1) $115,000, (2) $108,000, (4) 10 
months, (5) metal concrete construction; Geo. C. Dietrich, 
Philadelphia, (1) $108,888, (2) $99,888, (4) 10 months, (5) 


Columbian, The Chas. McCaul Co., 10 North llth 8t., 
Philadelphia, (1) $108,998, (2) $100,798, $8,700 deduct: 


(4) 11 months, (5) Columbian. 


PHILADELPHIA, PA.—The following bids have been 
received for the 3-story brick storehouse for the Schuyl- 
kill Arsenal: J. A. Bradin, $98,000; T. Ganron, $114 WW: 
G. Goodfellow, $88,775; Henderson & Co., Ltd., $92,876: 
Cramps Co., $89,900; Wade-Gilpin Co., $92,600. 

PITTSBURG, PA.—Leopold Vilsack, who purchased the 
Crawford property at 85-7 Frankstown Ave., has had plans 
made for a 4-story brick block, to cost about $50,000. 

RUTHERFORD, PA.—Geo. W. Beard & Co., builders, 
of Reading, have received a contract from the Philadel- 
phia & Reading Ry. for erecting a roundhouse at this 


place. The structure will be erected in 12 sections, and 
will consist of a turntable, storehouse, machine shop, 


boiler room and office. 


YORK, PA.—Judge Bittenger has disapproved of the 
project to erect a new county jail at the cost of approxi- 
mately $300,000, but recommends the repair of the pres- 
ent structure at a probable cost of $100,000. 


BALTIMORE, MD.—Preliminary plans have been pre- 
pared by Chas. E. Cassell, Arch., for a new department 
house to be 12 stories high.——It is stated that a new 
chapel will be built at St. Mary’s Seminary, N. Paca St., 
to cost about $75,000. About $40,000 has already been 
secured toward the building. 

WASHINGTON, D. C.—Bids are asked until Sept. 28 
for the erection of a 3-story brick and steel fireproof build- 
ing, SO x 200 ft., at the New York Navy Yard. M. T. 
Endicott, Ch. Bureau Yards and Docks. 


WASHINGTON, D. C.—The following bids were received 
by the Bureau of Yards and Docks, Navy Dept., on Aug. 
31, for carpenter and joiner shops at the naval station, 
Puget Sound, Wash.: Robt. Brown, Box 1026, Seattle. 
Wash., $10,750; Puget Sound Bridge & Dredging Co., 510 
Pioneer Bidg., Seattle, Wash., $9,782; completed in four 
months. 

BRUNSWICK, GA.—The following bids were received by 
the supervising architect on Aug. 29 for building the 
eustom house in this city: Chas. L. Rounds, Augusta, 
$99,846, time, 15 months; W. H. Bowen & Co., Bruns- 
wick, $100,000, 16 months; Miles & Bradt, Atlanta, $109,- 
000, 12 months; Angus Gindele, Chicago, $105,857, 14 
months. 


COLUMBUS, GA.—Bids are asked until Sept. 24 for 
erecting a 2-story brick jail, 24 x 32 ft. F. M. Gordy, 
County Ordinary. 

WASHINGTON, GA.—The board of commissioners of 
roads and revenues have awarded the contract for the 
new court house to John McKensie, of Augusta, at $22,000. 


JACKSONVILLE, FLA.—An election ; 
vote on the proposition of issuing $400. 1G to 
which $100,000 will be used for a city ha} “s, of 
buildings. : 

BIRMINGHAM, ALA.—Plans are being 4 
Helmich, Arch., for eniarging and imp; : A 
prison. Stone Bros. & Weston, Archs., 
plans for a 10-story office building to p< ra 
St. and First Ave. The building wil! co): on 
and will have four elevators. 

ALGIERS, LA.—The following bids we: 
Bureau of Yards and Docks, Navy Dep 
D. C., Aug. 31, for shops for construc: 
buildings Nos 2 to be 276 x 66 tt.. 3, 224 
40 ft., and 5, 40 x 60 ft., naval Station, A 
for buildings 2, 3, 4 and 5, complete; (2) 5 
powerhouse, complete; (3) for building 3 goths 
foundry; (4) for building 4, machine shop 
ing 5, office; (6) same as item 1, except su 
covering of tin for the slate specified for | 
4; substituting 22 galvanized iron for terra ‘ 
for building 5 and substituting wood purli: 
ones shown on plans for building 2. Bidd 
mitted, in making proposals under this 
such changes in plans and specifications as \ 
cost as nearly as possible to the amount 
without changing the sizes of the buildings 
in plans and specification to be clearly enu 
necessary, the bureau will consider steel-fra 
tion, with galvanized, corrugated, steel sidine 
ing for building 4; (7) for building 2, pow: 
plete as per item 6; (8) for building 3, smith 
dry, complete as per item 6; (9) for building 
shop, complete as per item 6; (10) for build: ' 
complete, as per item 6; (11) same as item 6, ey 
ening building 3 one bay, by omitting bay « 
ening building 4 three bays, by omitting ba 
and 4: Muir & Fromhey, New Orleans, (1) <1} fa 
$14,700, (3) $26,600, (4) $81,300, (5) $17,500. 
ner, 505 Tohoupitoulas St., New Orleans, (1) $1} SQ 
$16,751, (3) $30,996, (4) $84,409, (5) $19,850. fo % 
building No. 3, one bay, No. 6, deduct $800; fo “ 
ing building No. 4, three bays, Nos 2, 3 ani 
$8,609; R. A. Griefen, Chamber of Commerce | 
cago, (1) $123,000, (2) $12,180, (3) $24,780, (4 
(5) $13,900, (6) $119,860, (7) $11,840, (8) $24 740 en 
840, (10) $12,400, (11) $104,800, (alter: 
960; Snare & Triest, 39 Cortlandt Ct., New \ | 
$143,800, (2) $14,980, (3) $27,940, (4) $84,500, (> 
(6) $143,000, (7) $14,700, (8) $27,800, (9) Ss4 
$16,300, (11) $126,900. 

LAKE CHARLES, LA.—Bids are asked by 1} 
the public jury until Sept. 5 for the remodeling 
tions to the parish court house. 

SHREVEPORT, LA.—Reports state that the vo 
proposition of issuing $60,000 in bonds for a new 
been carried. 

NASHVILLE, TENN.—The Catholic Church 
chased from J. L. Whitworth a T5-acre tract o! 
the Hardin Pike and will erect an orphan asylun re 
about $50,000. 


CINCINNATI, O.—Plans are being prepared by 
dins & Hayward, Archs., for a flat building to b i 
by Otto Fritz at Bryant and Telford Ave., to be 1: 0 
and to cost about $75.000.——Revised plans ha 
completed by Darnette & Sheppard, Archs., for 
German Deaconess Home and Hospital building, 
about $100,000. Contracts will be let at one 
new Traction Building, to be erected by the W 
Elkins Syndicate at Fifth and Walnut Sts., wil 
stories high. 

CINCINNATI, O.—E. R. Monfort, Chn. Memorial « 
informs us that nothing can be done towards build 
proposed Memorial Hall for Soldiers, Sailors and Pio 


until legislation is obtained to issue bonds. Mean, 
the association is organizing and starting prelin 
work. 


MARION, O.—The Masonic Temple Co., Marion, wil! : 
ceive bids until Sept. 12 for the erection of a temple b 
ing; estimated cost, $42,000. C. E. Sawyer, Harry W 
and Wm. Fries, Sr., compose the building committe 


SALEM, 0O.—The proposed bond 
build a new city hall was defeated. 


EVANSVILLE, IND.—The Louisville & Nashvil\ 
has purchased a site near the old depot and will at « 
begin work on a new structure, to cost about $250,000 
INDIANAPOLIS, IND.—C. E. Bates, Arch., is prepa: 
plans for a new building for the Knights and Ladies 
Honor, to be three stories and fireproof, 50 x 109 feet. Th 
cost will be about $40,000. 


DETROIT, MICH.—Malcomson & Higginbotham, Archs 
Moffat Bidg., are at work on plans for the new H. & 
Pingree school house, for which the board of education i- 
considering the selection of a site. The building wil! b 
163 x 100 ft., and will cost about $45,000. 


NILES, MICH.—The council has decided to purchase 
site for a city hall. An engine house will be built also 


CHICAGO, ILL.—The Chicago, Rock Island & Pacifi 
Ry. has secured a permit for a 2-story brick freight house 
at Sherman and Taylor Sts., to cost $60,000.—Wm. K 
Liegfield, Mgr. Chicago Musical College, is promoting th 
plan for establishing a high class garden in this city 
The cost of the new enterprise will be about $100,000.- 
Plans have been completed for a 7-story addition to th 
Windemere Hotel, at 56th St. and Corneil Ave. The cos 
of the improvement is estimated at $50,000. H. P. Har 
ned, Arch., 218 La Salle St., has completed plans for a 
4-story apartment house which Eugene S. Kimball] wil! 
erect at Woodlawn Ave. and 47th St. The building wil! 
be 50 x 100 ft. and will cost $35,000.——The Western 
Electric Co. is about to begin the construction of a 10- 
story building at a cost of $190,000. Samuel A. Treat, 
Arch., Fisher Bldg.——Irving W. Kelley, Arch., 59 Dear- 
born St., has prepared plans for a 4-story building, 50 ~ 
160 ft., at Ravenswood Park, to be built for the Chicago 
Publishing Co., at a cost of $30,000. The same architect 
has plans for two additional stories, 150 x 100 ft., to the 
factory of the Stromberg-Carlson Telephone & Mfg. Co., 
at Jackson Boulevard and Clinton St., the work to cost 
$50,000.——Plans have been completed by Patton & Mil- 
ler, Archs., 109 Randolph St., for the new buildings to 
be erected at the Armour Institute, at 33d St. and Armour 
Ave. The group of new buiddings will be provided for 
out of the $1,000,000 gift of the Armour family.— Arthur 
B. Mulvey has accepted plans prepared by Henry K. Hols- 
man for a 4-story apartment house, 166 x 61 ft., which he 
will erect at Wabash Ave. and Garfield Boulevard, at a 
cost of about $200,000.——J. A. Wendall & Co. will build 
an apartment house after plans by Perley Hale, 6833 
Prairie Ave., at Jackson Boulevard and Hamilton Ave., to 
cost $50,000. It will be four stories, 128 x 50 ft. 


WHEATON, ILL.—The Chicago & Northwestern Ry. 
will erect a new brick and stone stafion. R. C. Sattley, 
Engr. Bdg. & Bidgs., Wheaton, Ill 
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ISON +I8.—The state board of control has de- 
bpager Po bids at once for the construction 
nerel wing of the intermediate reformatory at Glen 
ts will be received Sept. 17. The board has. $112,- 
lable for the erection and equipment of the 
« which must be completed by July 1 next. 

v AUKEE, WIS.—The county bonds whose proceeds 
ised for the erection of the county hospital have 
1 to N. W. Harris & Co., of Chicago, for $76,335, 
value being $75,000. 
OSH, WIS.—Reports state that the city will build 
‘high’ school, to cost $100,000. It will be 147 «x 


-E. WIS.—Frost & Grange, Archs., The Temple, 
ye us that plans are being prepared for the 
issenger station for the Chicago Northwestern Ry. 
s place, and wili be ready for contractors in about 

RENCE, KAN.—Work will be started at once on 
w $73,000 National History Museum building for the 
; State University, at this place, designed by Root 
nens, Archs., Postal Bidg., Kansas City. 
LOUIS, MO.—A building permit has been issued to 
<tifel estate for the erection of the new building at 
nh and Washington Ave., to cost $400,000. 
\LLAS, TEX.—Building permits have been issued to 
r Bros. for a 6-story building on Main St., near 
‘ar. to cost $75,000; to the Kingman Implement Co., 
7-story building at Elm and Houston Sts., to cost 
ooo: to the Rock Island Plow Co., for a building at 
same place, on another corner, to cost $50,000. 
2\N ANTONIO, TEX.—Leroy Trice, Vice-Pres. and Gen. 
{ International & Great Northern Ry., has announced 
the company will build at this place, to cost about 
$170,000, 

sANTA FE, N. MEX.—Bids are asked until Sept. 24 for 

erection at the Indian school near this place of one 

justrial building and one employees’ quarters. W. A. 

es, Indian Comr., Dept. of Interior, Washington, D. C. 

rACOMA, WASH.—The council has passed an ordinance 

viding for the construction of a public library building 
with the funds donated by Andrew Carnegie, costing not 
more than $75,000. 

CHEMAWA, ORE.—Bids are asked until Sept. 26 for 

nstructing an industrial building, one dormitory and 

laundry building at the Indian school at Chemawa. 
WwW. A. Jones, Indian Comr. 

SALT LAKE CITY, UTAH.—The Presbyterians of this 

ty are preparing to raise a fund for building a new 

vurch on Brigham and C Sts., to cost about $100,000. 
\bout $50,000 has already been subscribed. 

BOISE, IDAHO.—The following bids were received by 
the supervising architect, Treasury Dept., Washington, 
>. C., on Aug. 29 for the superstructure to the U. S. 
public building in this city: W. S. Campbell & Co., $174,- 
67, time 22 months; Hastie & Dongan, Tacoma, Wash., 
$100,975, 22 months; Congress Construction Co., Chicago, 
$208,000, 22 months. 

VANKLEEK HILL, ONT.—Bids are asked until Sept. 10 
for the erection of a new public schoo] at this place. A. J. 
Cross, Esq.; Mac Vicar & Heriot, Archs., Canada Life 
Building, Montreal. 


WATER-WORKS. 


BIDDEFORD, ME.—The Biddeford & Saco Water Co. 
has let a contract to the New York Continental Jewel 
Filtration Co., of New York, for an addition to the filter 
now in use at the Holils road station. 

ORONO, ME.—Plans are being made for putting in mu- 
uicipal water plants here and in Winterport. 

PORTLAND, ME.—The Great Diamond Island Associa- 
tion has voted to purchase the water-works on the island. 
F. M. Lawrence, Pres.; G. H. Libby, Treas.; H. C. Gilson, 
secy. 

BROCKTON, MASS.—F. B. Gardner, Cik. Water Bd., 
writes us that no steps have yet been taken for a new 
water supply, except that a report has been received from 
Desmond Fitzgerald, 3 Mount Vernon St., Boston, in 
favor of a supply from Silver Lake. This will probably 
end the matter for the year. 

COCHITUATE, MASS.—Bids will be received about Sept. 
10, by the Metropolitan Water and Sewerage Board, 1 
Ashburton Place, Boston, Mass., for excavating at Lake 
Cochituate. F. P. Stearns, Ch. Engr.; W. N. Daven- 
port, Secy., Boston. 

WAKEFIELD, MASS.—A town meeting will be called to 
vote on the question of buying the works of the Wake- 
field Water Co. for $300,000. 

BOLIVAR, N. Y.—This place has voted against munici- 
pal control of the gravity works. 

HEMPSTEAD, N. Y.—This place has voted to purchase 
the Hempstead Water-Works. 

.KENMORE, N. Y¥.—This place has voted against issuing 
$20,000 in bonds for water mains, the water supply to be 
secured from Tonawanda. 

OSWEGO, N. Y.—An election will be held Sept. 24 to 
vote on the question of the municipal ownership of the 
works. Address Alderman McGrath. 

SANDY HILL, N. Y.—Harvey M. Geer, of Ballston Spa, 
N. Y., has submitted a report to the Spring Brook Water 
Co. on the proposed enlargement of the works. C. R. 
Paris and J. J. Cunningham are interested. 
SMITHVILLE FLATS, N. Y.—Gage E. Tarbell, of New 
York, has interested the citizens of this village in securing 
works, on which construction will commence soon. 

_ BERNARDSVILLE, N. J.—The question of works is be- 
ing considered. 

BLOOMFIELD, N. J.—T. H. Ward, Chn., writes us that 
no steps as yet have been taken in reference to the pro- 
posed new water-works in this place. 


DEAL BEACH, N. J.—A tank containing 35,000 gallons 
of water collapsed Aug. 27. Some damage was done to 
the brick powerhouse and another building directly be- 
neath the tank. 

MONTCLAIR, N. J.—The town council has been con- 
sidering the advisability of municipal ownership of water, 
electric light and garbage-disposal plants. 

MOUNT HOLLY, N. J.—The dam at the reservoir of the 
Mount Holly Water Co. has been destroyed, and it is 
Stated that it is undecided who will rebuild it. 

ASHLAND, PA.—It is reported that a movement for a 
new and more extensive reservoir will be made soon. 

BELLWOOD, PA.—The contract for building the storage 
reservoir of the Pennsylvania R. R. Co. here, has been 
let to H. F. Stark, of Greenburg, Pa. 

CARBONDALE, PA.—The Pioneer City Water Co., of 
this place, has been granted a charter with a capital of 


$5,000. 


CANONSBURG, PA.—The Peoples Water Co. has let the 
contract for constructing an impounding dam, a distribut 
ing reservoir, and the laying of mains to Chandler Bros., 
Beaver, Pa. 

FAYETTE, PA.—The question of erecting municipal 
works and building a system of sewers will be submitted 
to the vote of the citizens at a coming election 

MILLERSBURY, PA.—H. G. Frederick, of this place, has 


- closed a contract with the New Berlin Water Co., of New 


Berlin, for laying about four miles of 3, 4, 6 and S-in. pipe 
The work is to commence Sept. 15. 

MONONGAHELA, PA.—The Monongahela Water Co 
will erect a new boiler house and install new boilers and 
pumps. 

PHILADELPHIA, PA.—The specifications for the Tor 
resdale filter plant, including 55 filter beds and a clear- 
water basin, are printed and in the hands of Director of 
Public Works Haddock. Bids for the work will be called 
for next week. It is expected that the cost of the plan’ 
will be about $3,000,000. 

WASHINGTON, PA.—Bids are asked until Sept. 21 fcr 
constructing a reservoir, etc., as stated-in our advertis 
ing columns. J. V. Clark, Supt. 

WAYNESBURG, PA.—The construction of the new filter 
ing plant in this place will be commenced immediately. 

WHEATLAND, PA.—F. J. Wharton is endeavoring to 
secure a franchise for a system of water-works. 

BALTIMORE, MD.—Charles S. York, Engr., 1526 E 
Biddle St., writes us that the Midland-Elk Lich Water 
Co., of Lanaconing, Pa., has accepted the terms of Hite- 
Smith & Minshall for building a reservoir and main pipe 
line at $42,646.91. 

BALTIMORE, MD.—Alfred M. Quick, Water Engr. of 
Dept. of Pub. Improvements, writes us that the contract 
for furnishing a suction dredging plant at Lock Raven 
was awarded to the Atlantic, Gulf & Pacific Co., on June 
12, but execution of contract was delayed until Aug. 8. 

BLACKSTONE, VA.—A vote of the freeholders of this 
place will be taken Sept. 10 upon the question of issuing 
bonds for the building. 

RICHMOND, VA.—Local papers state that plans are 
under way by a local syndicate for securing a new water 
supply from Chesterfield, to cost about $1,000,000 

CHARLESTON, W. VA.—Samuel B. Noyes, of Wheeling, 
W. Va., who represents parties who have recently acquired 
the electric light plant, gas works and water system in 
this city, is quoted as stating that about $200,000 will be 
expended in improving the plants if certain municipal con- 
tracts are secured. 

ASHEVILLE, N. C.—W. B. Gwyn, T. W. Patton and 
City Engineer Lee have been appointed a committee to re- 
port upon what work is necessary to convert the city 
quarry into a reservoir, as recommended in the report ot 
the water commission. 

LAURINBURG, N. C.—This place is considering the 
question of the construction of water-works and an elec- 
tric ight plant. 

MOORESVILLE, N. C.—The question of a bond issue 
of $25,000 for water-works and electric lights will be de- 
cided by a vote of the citizens Sept. 10. 

ATLANTA, GA.—The water board has asked the council 
to permit the former to spend the water receipts for im- 
proving the works, as there is wanted a new reservoir 
to cost $75,000, improvements to filter plant to cost $30,- 
000, a duplicate basin to cost $6,000, etc. Geo. Hillyer, 


Pres. 

ATLANTA, GA.—Bids for constructing an addition to 
stone dam at Roswell, Ga., will be received by Collier & 
Brown, Engrs., until Sept. 16. 

MERIDEN, MISS.—It is reported that the construction 
of water-works is to be undertaken. G. M. Weirs, of this 
place, could probably furnish information. 

PASS CHRISTIAN, MISS.—The city council has passed 
an ordinance authorizing the issue of $12,000 in bonds for 
the construction of water-works at this place. 

SARDIS, MISS.—It has been voted to issue bonds for 
works to cost about $15,000. 

YAZOO, MISS.—The matter of granting franchises for 
works, electric plant, street railway and a sewerage sys- 
stem is being considered. Applications have been re- 
ceived from J. Z. George, of Vicksburg, Miss., the Yazoo 
Improvement Co., and Capt. W. O. Pugh. 

LAKE CHARLES, LA.—A committee has been appointed 
to consider the proposition of the Lake Charles Ice, Light 
& Water-Works Co. to sell its water and light plant to the 
city for $140,000. 

MANY, LA.—The citizens of this place are considering 
the question of furnishing the town with a better water 
supply. 

JACKSON, TENN.—S. C. Lancaster, Cy. Engr., writes 
us that the contract for sinking a 16-in. well to a depth 
of 100 ft. and on the inside of this a 12-in. well to a depth 
of 500 ft., has been awarded to W. H. Gray & Bros., of 
Chicago, at about $3,500. 

TULLAHOMA, TENN.—Bids are asked until Sept. 18 
for furnishing the materials and for constructing works 
and an electric plant, as described in our advertising 
columns. Granbery Jackson, Engr., 211 Union St., Nash- 
ville, Tenn.; G. D. Hicks, Secy. 

BRADFORD, O.—C. L. Waitman, Mayor, writes us that 
as yet no plans have been adopted regarding a water sup- 
ply, but that a special election will be held in a month 
or so. 

ELYRIA, 0.—A. E. Hay writes us that an extension and 
absorption by private parties of the water-works of this 
place is being considered. 

FREMONT, O.—Bids will be received until Sept. 13 for 
drilling two or more artesian wells. G. O. Harlan, Pres. 
Bd. Water-Works Trustees. 

NEWCOMERSTOWN, O.—S. F. Potter, Secy. and Treas., 
Newcomerstown Water Co., writes us that the contract 
for six miles of 4 to 12-in. pipe is to be let soon; also the 
contract for a 2,000,000-gallon reservoir, pumping station 
and apparatus. The contract for pipe, hydrants and 
valves has been let to J. B. Clow & Sons. Knight & 
Hopkins, Engrs., Rome, N. Y. 

PLYMOUTH, O.—Works to cost about $20,000 are pro- 
posed, according to reports. 

SPRINGFIELD, 0.—J. D. Cork, Engr., Toledo, 0., writes 
us that the’addition of a supplemental water supply to the 
city water-works is in contemplation. 

BLOOMINGTON, IND.—Articles of incorporation of the 
Bloomington Water Co. have been filed. The directors 
are J. D. Showers, J. Karsell, W. Fulwider, S. K. Rhorer. 

INDIANAPOLIS, IND.—Fire Chief Barrett has recom- 
mended the construction of 13 500 and 2,000-bbl. fir: 
cisterns. 

SPRINGFIELD, 0.—Ed. Ryan, a contractor, has sub- 
mitted a proposition to build works for $316,000. It is 


stated that it will be necessary for the ty to go it 
upper basin, 1% miles Gast of the pumping statior 
adequate water supply J D. Cook, Consult 


Toledo, O. 

CASSOPOLIS, MICH.-—The council has made a 
contract with a local company for a water supply 
end of five years the city is to have the 
ing the works. 

GRAND RAPIDS, MICH.—The Grand Rapids Wate 
Supply Co. has made a proposition to supply this city with 
water. The company proposes to build a reservoir about 
40 miles from the city 

IRON MOUNTAIN, MICH fhe Iron Mountain Water 
Works Co, has recently reorganized and the home offi 
of the company will be at this place E. F. Brown, Pres 
E. A. Croll, Gen. Mgr. 

BREESE, ILL.—Thos. Hammett, of the Breese Wat 
Co., just organized, writes us that nothing towards « 
struction has yet been don: 

CARPENTERVILLE, ILL.—The council is said to b 
taking steps towards the construction of works 

CHESTER, ILL.—Mayer Sprigg has appoin 
committee to co-operate with the board 
devising plans for securing a water-works syster 
city 

CHICAGO, ILL.—Negotiations a 


are pend th i 
chase of a site near 172d and State Sts. for,a new Sout 
Side pumping station. It is propo to build a pu t 
station to cost S$100(44), and the improvements about tt 
w'll also cost $100,000. The cost of a tunnel from t 


station to the 68th St. crib will be S$1,24),000, most of the 
space through which the tunnel will have to pass bei: 
solid rock 

GRAYVILLE, ILL.—This town at a special election 
voted not to buy the water-works 

JOLIET, I1LL.—Bids are asked by the board of local im 
provements until Sept. 9 for laying a water main and 
service pipes in Clay St. 

McLEANSBORO, ILL.—Owen Ford, Consult. Engr., 710 
Security Bldg., St. Louis, Mo., informs us that this city 
will receive bids until Sept. 10 for the construction of 
300,000-gallon masonry reservoir. W. B. Flannigan, Mayo 

PEORIA, ILL.—The board of asylum commissioners has 
rejected the bids for the erection of a water tower, hon: 
coming within the appropriation of $8,000 

RUSHVILLE, ILL.—An election will soon be held to vote 
on the question of issuing $5,000 in bonds for sinking a 
well, ete. 

STONINGTON, ILL.—Cornecius Drake Pres Village 
Bd., writes us that the proposed works will secure a water 
supply from wells. Pop., 

ARCADIA, WIS.—The question of water-works for this 
town is under discussion 

BARABOO, WIS.—Th ounc:] is taking steps, it ts 
stated, to annul! the franchise of the Baraboo Water © 
It proposes to build city works 

EAU CLAIRE, WIS.--The Eau Claire Water-Works Co 
has made a proposition to the city to settle all litigation 

GLENWOOD, WIS Reports state that t w rks and 
the electric plant here have been destroyed by fire 

CHARLES CITY, IA The contract for buliding a 
pumping station for the Waterloo Water Co. has been 
to W. J. Zittrell, of Webster City The contract pric 
said to be $14,060. 

POCAHONTAS, IA.—This place recently voted on the 
question of issuing bonds for works, the water supply to 
be secured from ‘wells. Pop., 1,000. F. E. Hasbrouck 
Mayor. 

WATERLOO, IA.—W. J. Zitterell, of Webster City, la 
has been awarded the contract for the construction of th 
pumping station for the Waterloo Water Co., at $14,000 
Murphy & Ralston, Archs 

CASS LAKE, MINN.—This town has yoted in favor of 
works, according to reports 

CLOQUET, MINN.—This place is to have a sewer and 
water system soon, according to reports 

DEER RIVER, MINN.—This place has voted in favor 
of constructing works, to cost 35,040 

MORTON, MINN.—The water-works contract, w é 
exception of the reservoir, has been let to Fairbanks, 
Morse & Co., of St. Paul, at $66,044 

WINTHROP, MINN.—Bonds for $10,000 have been voted 
for works and enlarging the light plant 

LEAVENWOKTH, KAN.—The plans and estimates for 
the government water-works at Fort Leavenworth have 
been completed, according to reports 

MADISON, NEB.—A special election is to be held Sept 
24 to vote on the issuance of $5,500 bonds for water 
works extension. 

PIERCE, NEB.—This place has voted to issue $9,800 in 
bonds for works. 

PILGER, NEB.—Wm. Church and Geo. Munger are on 
the committee to consider the question of work 

SIOUX FALLS, 8S. DAK.—City Auditor Ledyard writes 
us that only preliminary steps in surveying for the city 
water system have been taken, and that nothing definite 
will be done until next year 

GREAT FALLS, MONT.—J. J. Hiill is reported as inter 
ested in the matter of building a power plant to elevate 
water at the falls for irrigation purposes Address the 
Business Men’s Association. 

KAHOKA, MO.—The contract for drilling a wel) for the 
city water-works has been awarded to Caper & Needham, 
Chicago, Ill., at $3.45 per foot, cased complete 

KIRKWOOD, MO.—A committee of citizens bas been aj 
pointed to secure estimates, etc., for city works 

YELLVILLE, ARK.-The Yellvilie Electric Light & 
Power Co. has been incorporated to build works and at 
electric plant. W. F. Cleveland, Pres 

AUSTIN, TEX.—It is reported that the deal of the old 
water company for the purchase of its plant by this city 
is off. It is said the water company wanted $373,000) and 
the city wanted to pay $250,000. r 

LAWTON, OKLA. TER.—This place is to ask Congress 
for permission to issue $100,000 in bonds to construct 
works. 

CRIPPLE CREEK, COLO.—E. P. Ware has submitted a 
proposition to the council for the construction of munici- 
pal works, to cost about $400,000. 

TRINIDAD, COLO.—This place is considering the im 
provement and enlargement of its present water plant 
It is proposed to build a new reservoir of 1,000,000 gal 
lons capacity and from this pipe the water to the main 
reservoir. The entire improvement will cost about $70,000 

WHATCOM, WASH.—It is reported that a new water 
main, to cost not above $40,000, is to be built from Lake 
Whatcom to this city. 
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ASOTIN, WASH.—The Asotin Land & Irrigation Co. is 
constructing a canal in the Forks or Lake district. 

BURNS, ORE.—The Harney Valley Improvement Co., 
organized at this place, is to irrigate the Harney Valley 
country, an area of 175,000 acres of semi-arid land. Mr. 
Hanley, of this place, is President; Judge L. R. Webster, 
Portland, Ore., Vice-Pres., and D. C. O'Reilly, Secy. 

COTTAGE GROVE, ORE.—The proposition to bond this 
town for $15,000 to liquidate the present bonded indebt- 
edness and to enlarge the water system was carried by a 
large majority. 

HILLSBORO, ORE.—It is reported that J. W. Shute will 
purchase the $26,000 of city bonds to be floated for the 
purpose of buying the water and light plant. 

SALEM, ORE.—The Union Light & Power Co., just or 
ganized, proposes to bui:d works and an electric plant to 
cost $50,000. A. B. Kuntz and C. W. Miller are interested 

SHERIDAN, ORE.—A committee has been appointed by 
the counc!] to investigate a proposition for water-works 
for the city. 

FRESNO, CAL.—The property owners of this place have 
petitioned the trustees that the city acquire possession 
of the electric light and water-works and operate the same. 

HIGHGROVE, CAL.—J. T. Milliken, Secy. of the River- 
side Highland Water Co., writes us that the $50,000 bond 
issue recently voted by the stockholders is to be used in 
funding their outstanding indebtedness and not for the 
purpose of extending the plant. 

KERN CITY, CAL.—The trustees have been instructed 
to call a special election to vote on the issuing of some 
$55,000 of bonds for the purpose of putting in a municipal 
water system. 

LEMOORE, CAL.—The trustees have passed an ordi- 
nance for the construction of a combined electric light and 
water plant in this place, 

LOS ANGELES, CAL.—An election will be held soon to 
decide upon the issuance of bonds to the amount of 
$2,000,000. The Los Angeles City Water Co. has agreed 
to accept this bond issue for their water plant, and should 
the vote be favorabie to the issue of bonds the city will 
henceforth run its own water plant. 

LOYALTON, CAL.—Steps are being taken to supply the 
town with a water system for fire and a system for domes- 
tic purposes. 

REDLANDS, CAL.—An election will be held Sept. 10 to 
vote on the question of issuing $275,000 in water bonds. 

LYMAN, UTAH.—The Lyman Joint Stock Water Co. 
has been incorporated with a capital stock of $20,000. 

OGDEN, UTAH.—Steps are being taken by the Pioneer 
Power Co, and some of-the residents of the county to 
construct a dam and reservoir in Ogden canyon to provide 
water for power and irrigation purposes. The estimated 
cost of the work is $200,000. 

PROVO, UTAH.—The city has located a 
springs in Provo Canyon, and it is intended to build a 
new pipe line and pumping station. Thus the city will 
have spring water instead of river water, which is now in 
use. 

RICHMOND, UTAH.—The 
has been incorporated 


number of 


Richmond Water-Works Co. 
to erect and maintain works. C. 
Z. Harris, Pres.; W. D. Hendricks, Vice-Pres.; J. I. Shep- 
ard, Secy. and Treas. 

SALT LAKE CITY, UTAH.—A resolution has been pre- 
sented to the council urging an investigation of the prac- 
ticability of constructing a storage reservoir of large 
eapacity in Parley’s Canyon, about 1% miles below Moun- 
tain Del] Fork. 

KELLOGG, IDAHO.—A franchise has been granted to 
the Kellogg Power & Water Co. for constructing, operat- 
ing and maintaining a water system in this town. 

ST. ANTHONY, ®DAHO.—Work on the water-works and 
electric light piant will be begun soon, according to 
reports 

SANDPOINT, IDAHO.—Negotiations are pending for the 
establishment of a new system of water-works. 

ALBERT, N. B.—The question of a water supply is be- 
ing considered. 

FREDERICTON, N. B.—It is proposed to purchase a fil- 
tering plant for the city pumping station. 

ST. LOUIS, QUE.—The water system throughout the 
town of St. Louis de Mile End is to be extended at once. 
Some $60,000 will be expended in laying water pipes. 

SHAWVILLE, QUE.—A by-law to raise $40,000 to es- 
tablish a system of water-works will be submitted to the 
rate payers. 

WATERVILLE, QUE.—Estimates are beng secured for 
the construction of a system of water-works and sewers, 
according to reports. 

COLLINGWOOD, ONT.—A by-law has been passed 
authorizing an expenditure of $15,000 on water-works and 
electric light systems 

MIDLAND, ONT.—Bids will be received until Sept. 7 by 
D. L. White, Chn. W.-W. Com., for construction of water- 
works. Willis Chipman, Ch. Engr., 103 Bay St., Toronto. 

THOROLD, ONT.—A private company is being organized 
to establish works. James Battle is interested in the 
company 

KAMLOOPS, B. C.—A loan of $12,000 has been author- 
ized by recent by-law for improvements on water-works 
and electric light plant. 

PHOENIX, B. C.—Franchises have been granted for the 
incorporation of a company to install works, with two 
reservoirs. 


SEWERAGE. 


BIDDEFORD, ME.—Reports state that the Alfred St 
sewer is to be enlarged and its course changed. 

GARDNER, MASS.—Jose, Parker & Co., Boston, have 
been awarded the $21,000 sewer bonds. 


LYNN, MASS.—Press reports state that the Bog Meadow 


sewer will be repaired at a cost of several thousand 
dollars. 

PITTSFIELD, MASS.—J. J. Van Valkenburgh, South 
Framingham, has prepared plans for a sewage disposal 


plant for this city. 
by electricity. 

HARTFORD, CONN.—Bids are asked until about Sept. 
15 for constructing 2,400 ft. of 30-in. brick intercepting 
sewer and until Oct. 1 for pipe sewers in Wilson St., to 
cost about $9,000. C. H. Bunce, Cy. Engr.——The Hart- 
ford & New York Transportation Co. has been awarded a 
contract for constructing the iron pipe sewer outlet into 
the Connecticut River at $1,800. 

KINGS PARK, N. Y.—The date for receiving bids for 
constructing a sewage disposal plant at the Long Island 
State Hospital has been changed from Sept. 2 to Sept. 18. 
A. E. Orr, Pres. Bd. Mgrs., Clinton and Montague Sts., 
RB ooklyn. 


The pumping plant will be operated 


ALBANY, N. Y.—Ordinances providing for pipe sewers 
in two streets have been approved by the mayor. 

MIDDLETOWN, N. Y.—G. S. Miller, Oneida, has been 
awarded contracts for constructing sewers in two streets 
at $6,121 

YONKERS, N. Y.—Bids are asked until Sept. 23 for ex- 
tending the Warburton Ave. outlet sewer, as stated in our 
advertising columns. John Pogan, Jr., Cy. Clk. 

NEWARK, N. J.—Bids are asked by the board of works 
until Sept. 5 for building the Frelinghuysen Ave. sewer- 
age system. 

NORTH PLAINFIELD, N. J.—The borough is talking of 
installing a sewage disposal plant. 

BRYN MAWR, PA.—The topographical survey for the 
new sewerage system has been nearly completed. 

GREENVILLE, PA.—A resolution has been passed or- 
dering a terminal sewer to be constructed and $5,000 in 
bonds will be issued to pay for the work. 

HAZELTON, PA.—Reports state that bids are asked by 
City Engineer Celiax for constructing a stone arch sewer 
in Locust St. There is about $5,000 available for the work. 

OTTO, PA.—Bids are asked until 4 p. m. Sept. 7 for con- 
struciing a sewer in Monongahela Ave., etc., for Portvue; 
check, $500. P. S. McMullen, Engr., Glassport, Pa.; H. 
C. Griffin, Chn. Com. 

WEST HOMESTEAD, PA.—The 
been instructed to prepare an estimate of the cost of 
sewering and paving the town. The question of issuing 
bonds for the work will be voted on in November. 

BLUEFIELD, W. VA.—The question of issuing $30,000 
in sewer bonds is being talked of. 

DURHAM, N. C.—The aldermen are reported as arrang- 
ing for the construction of sewers and pavements to cost 
about $100,000. 

GREENWOOD, MISS.—C. E. Wright has been granted a 
franchise for consiructing a sewerage system, water-works 
and electric-light plant. 

CINCINNATI, O.—Bids are asked until Sept. 10 for con- 
structing sewers and drains in several streets. George F. 
Holmes, Cik. Bd. Pub. Service.——The state board of 
health has approved the plans and specifications of the 
board of public service for the East End sewer, which will 
empiy into the Ohio River two miles above the old water- 
works, through Crawfish Creek. The board, however, 
states expressively that under no circumstances shall the 
city allow any waste or house water, or the flushings from 
closeis and vaults run into the sewer. The approval shali 
not take effect until a written agreement is received from 
the B. P. S. on this matter. 

DAYTON, O.—Bids are asked until Sept. 10 for con- 
structing 600 ft. of 36-in. brick and 1,500 ft. of 30, 24, 18 
and 12-in. pipe sewers, etc. G. F. Kuhns, Pres. Bd. City 
Affairs. 

GLENVILLE, O.—Bids are asked until Sept. 18 for con- 
structing certain sewers, etc. W. P. Rice Engineering 
Co., 732 Society for Savings Bldg., Cleveland, O.; J. C. 
Farley, Cy. Clk. 


borough engineer has 


Bids Received at Binghamton, N. Y., Aug. 


Super- Em- 

struciure bank 

Bidder. gross ment, 

amount. ayd. 

Owego (N.Y.) Bridge Co. (accepted).... S050 
Penn Bridge Co., Beaver Falls, Pa..... : oo 
Syracuse (N, Y) Bridge Co............. 31,200 os 
American Bridge Co., New York....... 29,200 tid 
Berlin Construction Co., New York..... 30,100 65 
E. Colby (Cambria Steel Co.), Owego 30,250 63 
King Bridge Co., Cleveland, O......... 33,000 as) 
TOLEDO, O.—Bids are asked until Sept. 9% for pipe 


sewe.s in certain streets. J. E. Connell, Cy. Clk. 

WESTERVILLE, 0.—This place has voted to issue bonds 
for a sewerage system, water-works and paving. 

DELRAY, MICH.—The council has decided to build a 
trunk sewer in Waterman Ave. 

SAULT STE. MARIE, MICH.—The following bids were 
received Aug. 22 for constructing a trunk and intercepting 
sewers: J. E. Whalen, $49,284; C. S. Beadle, $56,502, 
Green & Sons, $59,213; J. F. Arnott, $65,049. 

LAGRANGE, ILL.—Press reports state that $35,000 has 
been appropriated for constructing a sewage-disposal 
plant. Address J. T. Allison, 

ANTIGO, WIS.—This place is reported to have voted 
against issuing $18,000 in bonds for works. 

ASHLAND, WIS.—Bids are asked until Sept. 20 for 
sewers, etc., at the Lac de Flambeau Indian School. W. 
A. Jones, Indian Comr., Washington, D. C. 

WAUKESHA, WIS.—August Dieman has been awarded 
the contract at $4,510 for constructing a septic tank. 

PIERRE, S. DAK.—R. M. Pringle, Gov. Supt., is re- 
ported as preparing plans for sewers and an electric 
plant at the Indian school. 

GREAT FALLS, MONT.—Thos. R. Hinds, of Butte, 
Mont., has been awarded the contract at $10,371 for con- 
structing certain sewers. Bids were received Sept. 3 for 
another lateral sewer.——Considerable paving is proposed. 

KANSAS CITY, MO.—The council will soon ask for new 
bids for building the O. K. Creek sewer, to cost about 
$150,000, as the lowest bidders, Black & Laird, at the re- 
cent opening have refused to accept the contract. 

DENVER, COLO.—The board of public works is con- 
sidering the question of constructing a sewer to drain 
Bellevue, South Capitol Hill and Park Hill additions. Ad- 
dress City Engineer Lowry. 

HEALDSBURG, CAL.—Geo. L. Richardson is prepar- 
ing his report of the survey of the proposed sewerage sys- 
tem. The estimated cost of the work is $30,000. 

SAN FRANCISCO, CAL.—Ordinances have been passed 
ordering that sewers be constructed in five streets. J. A. 
Russell, Clk. Supervisors. 

LINDSAY, ONT.—Bids are asked until 4 p. m. Sept. 6 
for constructing about 3,200 ft. of 15 and 9-in. pipe sewers, 
etc. F. Knowlton, Town Clk. 


CONTRACT PRICES. 


GAS PLANT FRANCHISE.—Dayton, Ky.—C. B. Hay- 
ward, Cy. Clk., writes us that the following bid was re- 
ceived Aug. 19, 1901, from the Union Heat, Light & Power 
Co., Covington, Ky., for the purchase of a gas plant 
franchise: To Private Consumers—Illuminating gas, $1.10 
per M. ft., with a discount of 10 cts. per M. for cash in 
10 days; frel gas, $1 per M., with a discount of 25 cts. 
per M. for cash in 10 days. For City Purposes—Illumi- 
nating gas, $1 per M. ft., net; fuel gas, 75 cts. per M., net. 


PAVING.—Lincoln, Neb.—Geo. L. (a; 
writes us that the following bids were , ale 
for paving the roadways in repaving dis: & 
and the intersection of 13th and N Sts. ks 


crete base; these streets were originally 
the concrete; where old concrete is wor: 
ing is required, the council has accepted ; 
and will use it for ballasting; the counci| | 
bid of the Barber Asphalt Paving Co., sp: 
year guarantee, $1.58 for repaving Distr 
specification (b) 10-year guarantee, on j 

and N Sts, $1.83; and the bid of R. F. « 
specification (e) on repaving District No 

10-year guarantee; specifications (d) and | . 
wearing surface, 1%-in. binder, and 1: Pe 
concrete; specifications (f) and (g) 1%-in.. ‘<a 
in., respectively; specifications (h) and (c) toad, 
rified paving brick on (h) 1 and (c) 2 ins 
sand filler; specifications (a) and (b) 2-in. . 
face, 1%-in. binder and 2%4-in. additional co - 
cation (i) 2-in. wearing surface, 1%-in. bind 
crete base: For Repaving Dist. No. 8 (aspha S39 oa 
brick for gutters, 6,433 sq. yds.)—Barber A bud] 
Co., (d) on 5-year guarantee, $1.63, 10-ye: ee 
$1.78; (e) $1.63 and $1.78, respectively; (f) s1 
(g) $1.55 and $1.70; R. F. Conway Co., Chica: 
trict), (d) 5-year, $1.49 and 10-year, $1.49, 
$1.69; (f) and (g) each $1.41 and $1.61, res 
l-year guarantee, $1.21; R. S. Young Bldg. « 
Lincoln, (h) $1.12, Coffeyville, Kan., accep: 
paving District No. 13 (asphalt, 12,000 sq. yi 
company, (a) and (b) 5-year $1.68, 10-year » 
tively; (i) 5-year $1.43, 10-year $1.58; Conw 

(a) and (b) $1.61 and $1.81, respectively; | 7 
$1.59. For Intersection 13th and N Sts. (asp! 67 
brick for gutters, 45 yds.)—Barber company F 
$1.68 and $1.88; Conway company, (a) and (! 
$1.85; (c) l-year $1.21; R. S. Young Bldg. & 

(c) $1.18, Coffeyville or Table Rock, Neb. Ex 
company, sand, 75 cts. a yd., concrete and bi: 

a yd., resetting curb, 10 cts. a lin ft; Conw: 

sand SSD cts., concrete $4.75, binder $5, resett 

cts.; Young Supply company, sand Sv cts., con 
resetting curb, 12% cts. 


PIPE SEWERS.—Wabash, Ind.—We are ini it 
the following bids were received Aug. 26, 1:)) 
structing 9,057 ft. of 12-in. vitrified and cast 
pipe; depth over 9 ft.; "3% ft. of rock excavat 
will be 19 manholes and 420 ft. c.-i. pipe; al! ».) 
rejected; R. P. Woods, Cy. Engr.: T. Bridges’ = &1i 
per lin. ft.; P. Hipskin & Sons, $1.88; W. Ss. s $1.91 


STONE WORK.—Delaware River, Pa.—We ar 
that the U. S. Engineer, Philadelphia, received 
lowing bids Aug. 26, 1901, for 32,000 tons (of 2 
each), of stone work in the Delaware River ! 
McDonough, 1001 Chestnut St., Room 405, Philadel; 
$1.49; Hughes Bros. & Bangs, Syracuse, N. Y. (\Mvtro; 
tan Bldg., New York), $1.40. 

BRIDGE.—Binghamton, N. Y.—I. C. Hull, Cy. clk 
writes us that the following bids were received A 4 
for constructing a bridge: 


27, 1901, for the-Construction of a Bridge. 


Loose Masonry Drift 
stone in Masonry Piles Hem- bolts 
and Con- abtmts, in actually lock and 
brush, crete, etc., pier, used, timber, spikes, 
ayd. ayd. ayd a yd. aft. aMft. alb Tota 
i. $10.00 $0.80 $30.00 $0.03 $40,015 
5 12.00 40.00 06 62, 
11.95 49 41,00 
12.00 50 42.00 06 61,1 
11.50 45 30.00 05 57,275 
11.50 45 40.00 
7.20 9.84 11.65 47 41.00 049 50446 
8.75 940 12.50 55 «19.50 06 


DREDGING, ETC.—St. Marys River, Mich.—We ar 
formed that Col. G. J. Lydecker, U. S. Engr., Jones lig., 
Detroit, received the following bids Aug. 31, 1))1, fo: 
dredging under continuing contracts for improving Hay 
Lake Channel, St. Marys River, Mich., Sec. 1 being | 
in the upper entrance te the Hay Lake Channel; it 
cluded between cross-sections — 17 and + 60 and co: 
an area of about 277,600 sq. yds. The material to be re- 
moved consists principally of sand, clay, stones, boulders 
hardpan and gravel in unknown proportions; the app: 
mate amounts are 204,100 cu. yds. above the depth o 
ft. and 65,000 yds. between the depths of 21 and 22 ft 
The face of excavation at a depth of 22 ft. varies frou 
scraping to 20 ft. and averages about 2% ft. for the enti: 
section. The distance to the dumping ground will aver- 
age about one mile; Sec. 2 extends from cross-section (i!) 
to cross-section 175, a length of 5,750 ft.; the ground sur- 
face is covered with live timber and brush, which mus: b 
cleared away. The material to be excavated consists 
principally of clay, sand, gravel and stones in unknow! 
proportions; the approximate amounts are 1,538,250 cu 
yds. above the depth of 21 ft., and 63,000 yds. betw 
the depths of 21 and 22 ft. The average face of excava- 
tion is about 25 ft. The distance to the dumping ground 
will average about three miles. Sec. 3 extends from cross 
section 175 to cross-section 416 and its total lengt! is 
12,050 ft. The material to be excavated consists prin 
cipally of clay, sand, gravel and stonés in unknown pro- 
portions; the approximate amounts are 926,400 cu. yds 
above the depth of 21 ft. and 110,000 yds. between the 
depths of 21 and 22 ft. The average face of excavation 
varies from scraping to 22 ft. and averages about 9, {t 
The distance to the dumping grounds will average about 
three miles. 


ated 


Sec. 1. Sec. 2. Sec. 3 
Bidders. cts. cts. cts 
James Rooney, Toledo, O........... - 6 14 18 
Lydon & Drews Co., Chicago......... 9 11 17 8/10 
Samuel O. Dixon, Milwaukee......... 68 11 °/15 
Buffalo Dredging Co, Buffalo........ 75 1, 16% 
H. Hickler, Sault Ste. Marie, Mich... 56 16 18 
Duluth Dredge & Dock Co., Duluth... 65 13% 16%» 
Hingston & Woods, Buffalo, N. Y.... 68 13% 154s 
L. P. & J. A. Smith Co., Cleveland... 80 15 16%, 
James B. Donnelly, Buffalo.......... ee 17 
G. H. Breymann & Bros., Toledo, O.. 74 14 16 


H. W. Hubbell & Co., Saginaw, Mich. 57 ‘ 


PAVING.—Newark, N. J.—The following bids were r: 
ceived by the board of works Aug. 24, 1901, for paving i: 
Verona Ave. and Chapel St.: J. Roosevelt Shanley, gran- 
ite, Chapel St., $1.98; Yerona Ave., $1.85; brick, $2.37 and 
$2.42. T. A. O'Connor, Chapel St., granite, $2.10; Ve 
rona Ave., granite, $2.09; brick, $2.35 and $2.40. David 
Harper, Chapel St., granite, $2.10 and $1.87 on Verona 
0 Newark Paving Co., Verona Ave., brick, $2.07 an‘ 

WATER PIPE.—Quebec, Que.—J. Galeagher, Supt. 
Water-Works, City Hall, writes us that the following bid: 
were received Aug. 28, 1901, for about 600 tons (of 2,000 


~ 
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g Z « & 12 and 14-in. cast-iron water pipe and 20 CHESTER, N. Y.—Bids are asked until Sept. 16 for cer- TAMPA, FLA.—The county commissi s are consider 
\ ¢ »(@) Ibs.) of specials to be delivered f. 90. b. tain road improvements, as s ated in our advertising col- ing the question of issuing $400,000 in mds for paving 
wharf, Quebec: Montreal Pipe Foundry umns Postponement from Sept. A. H. Olmstead, Engr., the county roads, 
: J.; W. A. Lawrence, Pres BELLEFONTAINE, 0.—The Peoples National Bank has 
$56 a pu N. Y¥.—Resolutions have been passed by county road improvement bonds and 
2 $ the supervisors for roa mprovements to cost about ridge bonds 
Mass.—The Metropolitan Water $21,025" r road improvemes abou 
erage Board, Boston, received the following bids HSVILLE, O.—Appenzeller & Brumbaugh. Green 
~ ‘or certain sections of the Weston Aqueduct; _ MORRISTOWN, N. J.—Bids are asked until noon, Sept ville, have been awarded the contract f macadamizing 
, & Co., of Clinton, Mass., were awarded the con- > for 3,000 lin. ft. of paving stone Chas. H. Green, the Newport pike at $24,000 and 12 cts. a ecu yd. for 
t . the four sections: Secy. Bd. Mgrs., N. J. State Hospital excavating. 
BIDS RECEIVED AT BOSTON, MASS., AUG. 27, 1901, FOR CONSTRUCTING SECTIONS OF THE WESTON AQUEDUCT 
ty, Sections 8 and 10, Wayland 
ae T. Stuart The Beck- Bruno Chas 
J Winston & Son Long & Atkins National with & The C. H Solon one H G 
Quantities. & Co., Co., Little, & Contractg P. Quacken- Eglee Hanscom Belden 
Clinton, Newton, Leo- McGovern, Co., Nawn, oush, Petitte & Ce & Co 
1 Mass. Mass minster joston. New York Boston. Boston Boston E. Bostor Bosti Quincey 
I h excavation 71,400 cu. yds. $0.22 $0.35 $0 ine a 
k masry in nat. cemt mor.(1:2) 2,000 13.00 1200 13 ho 12°00 
emt conc. masry (1: -. 12,000 1.00 474 
tld cemt. cone. msry (1:24:41) 6,000 5.0 5.85 
ension stone masry in mortar. 30.00 noe 20 00 
e dressing of pointed work 140 sq. ft... 60 40 Ty) 40 mA) ma +4 
y rubble stone masonry ........ 20 cu. yds. 4.00 4.50 4. 
rubble stone paving ......... 4.00 4.00 200 100 m4) 
imber placed in foundations 3M. ft... 3.00 40.00 40.400 1.040) Ha 
ving iron pipe for culverts .... 15 tons.... 10.00 6.00 10.44) 1.400 S14) 15.00 
work in siphon chambers..... 105“ 10.00 12.00 10.40 10.00 10.00 10.00 10.00 1) 
$162,399 $162,655 $163,233 $164,685 $169,467 $172,570 $175 538 $183,155 $204,040 
Section 11, Wayland. 
The James D. Beck- 
Winston Stuart National Kelly, with & Long The Atkins Chas G 
S4 Quantities & & Son Contractg Paw- Quacken- & C. H. Egle & Belden 
Co. Co. tucket. bush Little. Co McGovern & Co 
; Karth 111,000 cu. yds. $0.32 $0.35 $0.39 $0.30 $0.37 $0.40 $0.45 $0.48 
Borrowed earth ......... 30,000 25 25 25 27 Bh 
Brick masonry in nat’l cem’t mortar (1:2) 2,050 11.00 13.00 8.00 12.™) 120 
Natural cement concrete masonry (1:2:5) 11,200 3.80 4.00 4.50 5.24 450 = 
$1.08 Portland cem’t concrete mas’ry (1:2%:41%) 6,800 “ 5.30 6.00 5.7 
$1.91 Dimension stone masonry in mortar..... 50.00 2.00 50.00 25.00 
Face dressing of pointed work........... 300 sq. ft... AO 45 
Dry rubble stone masonry 20 cu. yds. 4.00) 4.44) 8.00 4.™0 5 00 
Dry rubble stone paving................ 4.00 3.00 1.00 4.0 200 
A a Lumber placed in foundations ........... 5,000 ft.,B.M. 35.00 10.00 80.00 82.00 10.00 10.00 10.00 10.00 
Laying iron pipe for culverts ........... 40 tons.... 10.00 10.00 10.00 8.00 10.00 15.00 10.44) 
( Section 15, Weston. 
Lug “of J The ELYRIA, O.—The Ayres Paving Co., Zanesville, has 
ee r Winston National Atkins he been awarded the contract for paving with asphalt in West 
id Quantities. Contractg & H. P. C.H.Eglee Ave. at $25,000 
3 es C McGovern. Nawn Co. JIMA, O.—Bids are asked 1 Sept. 283 for the pur 
4 "32 20 MARION, O.—Bids are asked until Sept. 14 for 2,750 yds 
Rock excavation in ‘open trench 19.000 1.40 75 of macadam paving in East Center St. KE. S. Ault, Cy 
‘ota Excavation from tunnel] 5.00 6A) 6.00 6.80 MASSILLON, O.—Bids are asked until Sept. for 
Filling over arch in tunnel with stone .... 600lin. ft. 1.00 1.50 1.00 1.00 graveling and constructing curbs and gutters in Andrew 
Masonry: SHELBY. ( s are aske Se 
Brick. open trench, nat.cemt. mor. (1.2) 1,600 cu. yds. 11.00 12.75 12.50 13.50 
Nat. cem. conc., in open trench(1:2:5) 7,400 3.80 5.00 4.75 4.75 ship | Bricker. Clk. 
q For lining in tunnel (1:21%4:4%).... 330 “ “ 7.00 6.00 7. 6.80 ; STEL BENVILLE, O.—Bids are asked until Sept. 10 for 
6.00 6.00 7.00 6.00 improvements in three streets. George H. Turner, Village 
For backing in tunnel (1:24%4:4:).... 3.00 3.00 3.75 Clerk. 
4 Same (1:326) ....-0scecesseececcess se 3.00 3.00) 3.5 3.00 COVINGTON, IND.—An election will be held on Sept. 13 
Dimension stone, laid in mortar........ ae” ; £4 30.00 30.00 40.00 40.00) to vote on the issue of $14,000 in bonds for constructing 
Face dressing of pointed work............ 2,000 sq. ft. 55 _-40 il _-40 gravel roads in Kent. 
Dry rubble stone MASONTY yds 5.00 BATTLE CREEK, MICH.—A resolution has been 
1 1.00 2°00 20 adopted providing for paving in Maple St. with asphalt 
Lumber placed in foundations ........... 5,000 ft.,B.M. 35.00 40.00 40.04) 40.00 block. abe d 
Laying iron pipe tor culverts............ 55 tons... . 10.00 5.04) 10.000 10.00 HANCOCK, MICH.—Bids are asked until about Sept. 10 
Iron work in screen and terminal chambers a Ss 10.00 10.00 10.00 10.04) 10.00 for brick paving in Quincy St., to cost about $25,000. S 
D. Austin, Engr., Milwaukee, Wis.; A. J. Scott, Mayor; 
4 ssititninninn ‘ — . PEORIA, ILL.—The Barber Asphalt Co has been 
F BRIDGE.—New York, N.Y.—We are informed that the NEW YORK, N. Y.—Press reports state that plans have pt giao pata for paving in Cooper and Sherman 
following bids were received Aug. 28 by the department been completed for the first section of the Riverside Drive Sts. at $1,260. 
of bridges for constructing a bridge over the Bronx River, extension and that work will probably be started this UPPER ALTON, I1LL.—Bids will be asked at once for 
F at Westchester Ave.: contract was awarded to J. G. Tait, winter. The estimated cost of the work is between brick paving in College Ave., to cost $23,000. G. D. Eaton, 
4 2033 Madison Ave., Manhattan: Chn. Com. 


Bids Received at New York, N. Y., Aug. 28, 1901, 


I wi 
Quantities. 
tween 
‘ound Rock excavation ......... 
prin Yellow pine creosoted 
atior Portland cement concrete ............ 4,500 cu. yds. 
Total once ae eee 


AND ROADS. 


STREETS 
BOSTON, MASS.—The United States Wood Preserving 
Co. has been awarded the contract for paving Harvard 
re Bridge with creo-resinate blocks at about $40,000. 
yj BOSTON, MASS.—The state highway commission has let 
"ar the contract for building the section of highway in Har- 
and vard to Ferrenti & Maguire, of West Bridgewater, at 
re $4,218. The other bids were: A. J. Wellington, Boston, 
vid $4,645; John W. Gaffey, Medford, $4,935; John J. Falvey, 
ona Boston, $5,902; Murphy & Gallagher, Clinton, $4,478. 
and BUFFALO, N. Y.—Bids are asked until Sept. 11 for re- 
pairing portions of three streets. . Parsons, Secy. 
pt. Bd. Pub. Wks. 
7 FONDA, N. Y¥.—The board of supervisors has voted to 


build a new road to be 324 miles long and to cost $35,000. 


$1,700,000 and $2,000,000. 


for a Bridge over Bronx River at Westchester Ave. 
Snare Cunningham~ United Ryan 
John G. & & Engn’r’g & & 
Tait. Triest. Kearns. Con. Co. Parker. 
$0.60 $1.00 $2.50 $4.32 $2.00 
2.10 1.00 3.00 2.80 2.44) 
40 1.00 20 
50.00 100.00 65.00 46.00 80.00 
52.00 55.00 95.00 0.00 
40.00 35.00 AO.00 34.00 40.00 
25.00 35.00 45.09 33.00 
25.00 35.00 40.00 R200 40.00 
5.70 8.00 6. 5.0 8.00 
16.00 12.00 11.00 10.50 10.00 
2.00 1.00 1.00 .68 1.00 
1.60 1.00 1.00 0 1.50 
04% 04 044 042 
O16 O1% O16 021%, 
12 2 16 10 
3.00 2.25 2.35 2.30 200 
150.00 30.00 100.00 65.00 100.00 
900.00 1,500.00 1,200.00 785.00 1,000.00 
$77,881 $84,338 $88,818 $89,900 $92,279 


SARANAC LAKE. N. Y.—Isaac W. Sherrill & Co. have 
been awarded $50,000 sidewalk bonds. 
UNION, N. J.—Bids are asked until Sept. 9 for paving 


in Hudson Ave. and Main St. with Belgian block and 
paving the sidewalks with bluestone. Chas. Singer, Jr., 
Town Clk. 

NORRISTOWN, PA.—A movement is on foot to issue 


$150,000 for brick paving and extending the sewerage 
system. 

LAUREL, DEL.—We are informed that the co 
ers have let the contract to L. W. Marvel at 
sewer extensions. 

SAVANNAH, GA.—Bids are asked until Sept. 21 for 10.- 
000 yds. of paving brick, etc. G. M. Gadsden, Dir. Pub. 
Works, 


mission- 
2,881 for 


GREEN BAY, WIS.—Bids are asked until Sept 
macadam road. F. E. Murphy, Chan. Com 

MILWAUKEE, WiS.—The council has authorized the 
purchase of $6,100 worth of bricks for paving the gutters 
of Chestnut St 

MILWAUKEE, WIS.—The Western Paving & Supply Co 
has been awarded the contract at $12,669 for asphalt pay 
ing in East Water St 

MILWAUKEE, WIS.—Bids are asked until 
5, for about 12,000 ft. of highway in four towns. 
McClintock, Chn. Mass. State Highway Conrrs., 
berton Sq. 

SHEBOYGAN, WIS.—The council has rejected the bids 
recently received for paving and curbing in N. 7th St 
New bids will be asked for in the spring 

CLINTON, IA.—The Tri-City Construction Co. has been 


fora 


noon, Sept 
WwW 
20 Pem 


awarded contracts for brick paving in three streets in 
Moline, Ill., at $11,270. 

DES MOINES, IA.—Bids are asked until Sept. 19 for 
8,308 yds. of asphalt paving. G. A. Eberhart, Chn. Bd 
Pub. Wks. 

ST. PAUL, MINN.—The following bids for macadamiz 
ing in E. 7th St. were received on Aug. 20: with trap 
rock: P. J. Ryan, $37,800; with granite: P. J. Ryan, $34,- 


000; James Forrestal & Co., $20,745 The final order for 
paving Selby Ave. with asphalt at an estimated cost of 
$52,000 has been passed. 

ST. PAUL, MINN.—The Forrestal Co. has been awarded 


the contract for macadam paving in East 7 St. at 
$20,745. 

KANSAS CITY, MO.—Bids are asked until Sept. 5 for 
paving with brick in four streets, with asphalt in four 


streets, constructing granitoid sidewalks in six street and 
grading in two streets. Robt. W. Waddell, Cy. Engr 
BEAUMONT, TEX.—Paving bonds to the amount of $40,- 
000 have been sold. 
SEATTLE, WASH.-—Sterrat & Goetz have been awarded 
the contract at $28,823 for macadam paving in Madison St. 
MARTINEZ, CAL.-—-Bids are asked until Sept. 10 for 
macadamizing in six streets. M. H. Hurley, Town Clk. 
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SEATTLE, WASH.—Ordinances have been passed by 
the council authorizing the issue of $15,938 in bonds for 
etreel improvements 

SAN BERNARDINO, CAL.--The San Bernardino Power 
Co. have been incorporated by H. E. Harris and 8. F. 
Kelley, to construct an electric road from E St. to High- 
land Ave The capital stock is placed at $300,000. 

SAN FRANCISCO, CAL.—Ordinances have been passed 
by the supervisors ordering asphalt, basalt block and 
bituminous rock paving in ee streets at an estimated 
cost of $53,253. Jno. A. Russell, Clk. 

BRILLIANT, ONT.—A surveyor has been engaged to 
estimate the cost of paving Main St. and bids will be 
asked at once if cost does not exceed money available. 


MANUFACTURING PLANTS. 


BRIDGEPORT, CONN.—The Lake Submarine Torpedo 
Boat Co., capitalized at $1,000,000, has decided to estab- 
lish a shipy ard and machine shop in this place for the 
building of submarine torpedo boats. 

ALBANY, N. Y.—The Cramer Chemical Co. has pur- 
chased a site on Sherman St. for the erection of a large 
chemica] plant. 

BROWNSVILLE, PA.—The Brownsville Glass Mfg. Co. 
has begun the erection of a new $300,000 plant at this 
place. Wm. C. Jutte, Geo. W. Thomas and Andrew Led- 
with are interested. 

IRWIN, PA.—The Elinor Iron & Steel Co. has been or- 
ganized here to erect skelp and bar mills in North Irwin. 
The company has purchased a site and will begin build- 
ing operations at once. The capital stock is placed at 
$150,000. 

NEW CASTLE, PA.—A company has been organized 
here, to be known as the New Castle Iron & Steel Co., 
and wil] manufacture light section rails and agricultural 
shapes and bars. A site has been selected within the city 
limits, and contracts have been let to the United Engineer- 
ing & Mfg. Co., of Pittsburg, for the erection of a 12-in. 
The company is capitalized at $1,500,000. Cornelius J. 
The company is capitalized at $500,000. Cornelius J. 
Kane, Pittsburg; J. R. Moorehead, New Castle, and H. F. 
Silberman, Cleveland, O., are interested. 

SCRANTON, PA.—A charter has been granted to the 
Canada Beet Sugar Co. Ltd., of which Frank M. Spencer, 
Adam Kauffman and H. R. Van Dusen, of Scranton, are 
the incorporators. The company is capitalized at $600,000, 
and will buitd a number of sugar refineries in Canada. 

HUNTINGTON, W. VA.—It is stated that local people 
will subscribe $200,000 toward the erection of a steel plant 
to be located in this city. Work will begin on the piant 
next fall. About 500 men will be employed. 


ELBERTON, GA.—Application for a charter to erect an 
$80,000 cotton mill in Elbert county has been made by J. 
H. Bromley, of Philadelphia; Cuyler Smith, Atlanta, and 
J. H. Hicks, Clarkesville. The mill will be located at 
Middleton and will have 7,200 spindles and 230 looms. 
It will be capitahized at $80,000, and will be known as the 
Bannockour Cotton Mills. 

GADSDEN, ALA.—Thos. L. Johnson, Gadsden, informs 
us that contracts will be let in about 30 days for the con- 
struction of the buildings and purchase of the equipment 
for a plant to manufacture engine boilers, car wheels, etc. 
The buildings will cost $10,000. W. H. Weller, Arch. 


LOUISVILLE, KY.—It is announced that the Pittsburg 
Wire & Steel Co., recently incorporated with a capital of 
$2,000,000, will establish its plant in this city for the pro- 
duction of open-hearth furnaces. T. W. Fitch, Alex. 
Dempster and John W. Garland are interested. 

CINCINNATI, O.—Local papers state that the Globe- 
Wernicke Co. will erect several new buildings on its prop- 
erty at Norwood, which will duplicate the present plant 
of the company and will cost $300,000. 

DETROIT, MICH.—A permit has been issued to A. C. 
Varney for an eight-story brick paint factory for Boydell 
Bros. at 45-7 Fort St. East, to cost $60,000. 


CHICAGO, ILL.—The Stromberg-Carlson Telephone Co. 
will build a 2-story addition to the plant at the southwest 
corner of Jackson Boulevard and Clinton St., to cost gg - 


ooo. It will be fireproof and of steel construction. —M. 
Moorehouse is preparing plans for a building, to be uili 
as an addition to the plant of the American Malleable 
Castings Co. at Chicago Heights. It will be two Stories, 
11x 40 ft., of fireproof construction, costing $40,000.— 


Reports state that the plant of the Illinois Steel Co. at 
South Chicago will be enlarged to double its present ca- 


pacity John H. Wagner has designed an 8-story fac- 
tory for the manufacture of dairy supplies for Frank 
Sturgis at West Congress and Green Sts. It will be of 
mill construction, 116 110 ft., costing $60,000. 


DANVILLE, ILL.—Local papers state that the Chicago 
& Eastern Illinois R. R. will expend $300,000 in this city 
on enlarging and improving its shops. A. S. Markley, Supt. 
Bldgs., Danville. 

MILWAUKEE, WIS.—The R. J. Schwaab & Sons Co., 
machinists, iron founders and furnace makers, 271 Clin- 
ton St., has secured additional land for a new factory. 
The new plant will be 

ST. PAUL, MINN.—It is stated that the Northern Pacific 
Ry. will make improvements to its car shops at Como 
that will represent a cost of nearly $75,000, exclusive of 
the machinery to be installed. 

GAINESVILLE, TEX.—W. S. Dennie, Richmond, Va., 
representing large cotton interests, is now in this city for 
the purpose of erecting a large miil. The capital stock 
will be $75,000. 

CATHLAMET, WASH.-—The Pacific Coast Cotton Mills 
Co., capitalized at $200,000, will locate in Puget Sound 
country for the manufacture of cotton twines. Henry 
Doyle & Co., of San Francisco, are interested. 


MISCELLANEOUS CONTRACTS. 


LEVEE.-—Baton Rouge, La.—Bids are asked until Sept. 
10 for levee work W. H. Hoffman, Secy. Bd. of State 
Engrs 

DOCKS.—Milwaukee, Wis.--The Minerva Transportation 


Co. has been reorganized and will at once build ore docks 
at Milwaukee. 


SEA WALL.—Manitowoc, Wis.—The contract for build- 
ing a sea wall here has been let to Dr. F. H. Gehbe, ot 
this place, at $10,764 

RIP-RAP STONE.—Long Island Sound, N. Y.—Bids are 
asked until Sept. 12 for furnishing and delivering rip- 
rap stone at light stations on L. I. Sound, as stated in our 


advertising columns. Lt. Col. D. P. Heap, U. S. Engr., 
Tompkinsville (S. 1.), N. Y. 


HARBOR IMPROVEMENTS.—Seattle, Wash.—Press re- 
ports state that the Great Northern has set aside $150,000 
for deepening the harbor at Smith’s Cove. 

CONDUIT WORK.—Trenton, N. J.—The Delaware River 
& Construction Co. has been awarded the conduit work 
of the Inter-State Telephone Co. at $50,000. 

HARBOR IMPROVEMENTS.—Philadelphia, Pa.—Bids 
will be called for soon for deepening the Delaware and 
Schuylkill River channels. 

FRANCHISE.—Los Angeles, Cal.—The city clerk has 
been instructed to advertise the sale of a franchise for a 
refrigerating pipe line asked for by the Ice & Cold Stor- 
age Co. Pipe must be constructed of electric welded steel. 

BEACON.—New London Harbor, Conn.—Bids are asked 
until Sept. 12 for rebuilding Black Ledge Beacon at New 
London entrance, Conn., as stated in our advertising col- 
umns. Lt. Col. D. P. Heap, U. S. Engr., Tompkinsville 
1 > 

SEA WALL.—Des Moines, Ia.—E. J. Fairall, Secy. Park 
Comrs., writes us that the Likes Improvement Co. has 
been awarded the contract for constructing two blocks of 
the concrete and brick retaining wall of the Des Moines 
River at $15,000. 

HARBOR IMPROVEMENTS.—Indiana Harbor, Ill.—The 
Hausler & Lutz Towing Co., Chicago, has been awarded a 
contract for constructing the harbor, to cost about $150,- 
000, for the Michigan Land Co. and the Calumet Land & 
Improvement Co 

GLASS, SASH, ETC.—Washington, 'D. C.—Bids are asked 
until Oct. 3 for furnishing window sash, plate glass, com- 
mon glass and sash weights for the new building for the 
Government Printing Office, as stated in our advertising 
columns. Capt. John S. Sewell, U. S. Engr. 


U. S. POSSESSIONS AND CUBA 


HOSPITAL.—Honolulu, H. 1.—Reports state that work 
will begin at once on the proposed hospital for incurables, 
to cost about $200,000. Alex. Young is interested. 


RAILWAY.—Porto Rico.—Attorney-General Knox, at 
Washington, has advised President McKinley not to ap- 
prove the franchise recently granted by the eccentric 
council to the Compania de Les Ferrocarriles de P. R. for 
extending its lines, on account of proposed tax exemption 
for 25 years. 

COAL HOISTING TOWERS, ETC.—San Juan, P. R.— 
We are informed that the Bureau of Yards and Docks, 
Navy Dept., Washington, D. C., received the following 
bids Aug. 31 for furnishing and constructing two 
coal hoisting towers and coal handling machinery 
at the naval station, San Juan; (1) being for the 
two towers and machiinery complete and_ erected; 
(a) wooden tower and steam machinery; (b) wooden 
tower and electric machinery; (c) steel tower and 
steam machinery; (d) steel tower and electric machinery. 
(2) For two towers and machinery, complete, delivered 
alongside ship in N. Y. H., together with a complete set 
of working drawings to be used by the government in 
erecting the plant by yard labor; (a) wooden tower and 
steam machinery; (b) wooden tower and electric machin- 
ery; (c) steel tower and steam eye aw steel tower 
and electric machinery: Ellington Mfg. Quincy, I1l., 
(le) $32,594, (1d) $32,724, (2c) $24,194, oat $24,324; cor. 
rection by telegraph, add to (1d) $13,625; add to (2d) $12,- 
100; alternate proposals as per designs submitted, $31,094: 
steel towers and steam machinery, $3,224; steel towers 
and electric machinery, erected at San Juan, $23,144 and 
$23,324, respectively, f. o. ¥ x Y. H. C. W. Hunt Co., 
West New Brighton, N. Y., ) $20,262. Snare & Triest, 
New York, (1c) $30,626, (Se) “S208 670. 


FOREIGN CONTRACTS 


AND EXPORT NEWS 


ELECTRIC LIGHT PLANT.—Fayoum, Egypt.—Bids are 
asked by the electrical engineer to the Ministry of Public 
Works, Cairo, Egypt, until Sept. 15 for a complete elec- 
trie light and power plant, to be furnished with the latest 

equipment. 

BUILDING, ETC.—Lincoln, England.—Bids are asked 
until Sepf. 14 and 28 for erecting a boiler shop, to be 435 x 
222 ft., and also for furnishing 960 tons of steel stanch- 
ions, girders, ete. Address Ruston, Proctor & Co., Ltd., 
Sheaf Iron Works, Lincoln. 

RAILWAY.—Mexico.—J. M. Neeland, of Los Angeles, 
Cal., and Walter Everett, of Omaha, Neb., are reported 
as arranging for the construction of the Mexican & South- 
eastern Ry. from San Geronimo, on the Tehuantepec 
National Ry.,to the Guatemala line, with several branches. 

MINERAL DEVBLOPMENT, RAILWAY, ETC.—Pales- 
tine, Turkey-in-Asia.—E. L. Harris, U. S. Consular Agent, 
at Eidenstock, Germany, reports that there are valuable 
mineral deposits in Palestine, which it is proposed to de- 
velop, and which will include the construction of an ex- 
tension to the Yafa-Jerusalem R. R. by the Turkish gov- 
ernment. 

ELECTRIC RAILWAY.—Tokyo, Japan.—Reports state 
that the Tokyo Deusho Tetsudo Co. has made arrange- 
ments with American manufacturers for equipping its 
lines with electricity, payment for the material used to be 
made on an extended credit system. It is estimated that 
the total cost of equipping the lines will be $1,000,000, and 
the company, by the arrangements it has made, will have 
1% years’ time before making its first payment for mate- 
rials. After this time has elapsed, the company will be 
expected to discharge the remaining obligations in four 
payments at half-yearly intervals. 


ENGINEERING MATERIAL PRICES 


TRACK MATERIAL— 

Chicago—Steel splice bars, 1.65 to 1.75 cts.; spikes, 2.00 
to 2.05 cts.; track bolts, with hexagon nuts, 2.90 to 
2.9 cts.; square nuts, 2.75 to 2.80 cts. 

Pittsburg—Splice bars, 1.50 to 1.60 cts.; spikes, 1.95 to 
2.00 cts.; track bolts, 2.40 to 2.55 cts. 

RAILS, STEEL— 

New York—New, $28; old iron, $16.50 to $17.50; old 
steel, $14.25 to $15. 

Chicago—New, $28; old iron, $20.50 to $21; old steel, 
$15.50 to $16. 

Pittsburg—New, $28; old iron, $18 to $19; old steel, 
$15 to $15.50. 

STRUCTURAL STEEL— 

New York—Beams, 1.75 to 1.80 cts.; channels, 1.75 to 

1.80 cts.; tees, 1.80 to 1.85 cts.; angles, 1.75 to 
1.80 cts. 

Chicago—Beams, 1.75 to 1.85 cts.; channels, 1.75 to 1.85 
ets.; tees, 1.80 cts.; angles, 1.75 cts. 

Pittsburg—Beams, 1.60 to 1.70 cts.; em, 1.60 to 
1.70 cts.; tees, 1.65 cts.; angles, 1. 60 ¢ 


PLATES AND SHEETS— 
New York—Universal mill plates, 1.60 e:< 


to 1.85 cts.; shell, 2.90 cts.; flange. 1.4%) 
firebox, 2.00 to 2.05 cts. cts 

Chicago—Universal mill plates, 1.75 to 
1.75 to 1.80 cts.; shell, 1.95 cts.; flange, 1 + ank, 
box, 2.00 cts.; sheets, No. 27, black, 4.00 : fire 

Pittsburg—Universal mill plates, 1.60 cts bee 
ets.; shell and flange, 1.70 cts.: firebox 1.6) 
sheets, No. 27, black, 3.75 cts. a; 


MERCHANT STEEL— 
Machinery, per 1Ib., 1.50 cts. 


IRON— 
Pig Iron. 
New York—Southern No. 1 foundry, $14.50 x 
* 2 foundry, $14 to $14.50; No. 3 found 13 te 
$13.50; No. 4 foundry, $12.50 to $13- ° sane 
$14.50 to $15; No. 2 soft, $14 to $14.50 a 
Chicago—Local coke foundry: No. 1, $15 316 
No. 2 & $15 to $15.50; No. 3, $14.50 to $15 bai 
Pittsburg—No. , $15 to $15.25; No. 2, $13.7 14 
Bar Iron: 
Pittsburg—1.45 to 1.50 cts. 
LUMBER 
New York: 


Hemlock timber, 20 ft. and under, per M, § 
Piling, Eastern spruce, 35 to 40 ft., 30 to 40 12-4p 
butts, 5 to 7 cts. 
Yellow pine, random cargoes, $17 to $18. 
North Carolina pine, $3.50 to $4 advance oy 
rates. 
GENERAL MATERIALS— 
Lead, New York, 4.37% cts. 
Spelter, St. Louis, 3.80 cts. 
Copper, ingots, 16.50 cts. 


INDUSTRIAL NOTES. 


BREWDER & McNAUGHTON, Ottawa, Ont way 
contractors, who were building the Brittan: wer 
Canal for the Metropolitan Electric Co., of Otta 
failed. 

THE BALDWIN LOCOMOTIVE WORKS, Phi! hia, 
has an order for 40 new freight locomotives for ti! ’onn. 
sylvania R. R., making 134 locomotives that it now 
building for that company. 

THE GIRARD BOILER & MFG. CO., Girard, © | 
just received a contract amounting to over $30,("\) for 
four stoves and one furnace for the La Belle Furnaces, 
Steubenville, O., of which G. W. McClure, Son & ( 
Pittsburg, are the engineers. The company is erecting an 
addition to its own plant and also adding consideral\> new 
machinery to its outside equipment. 


folk 


THE AMERICAN SHIPBUILDING CO., Lorain, 0. has 
a contract for a 6,200-ton steamer for Hawgood Pros., 
Cleveland, making 20 freight steamers now under con- 
tract, in addition to the three passenger steamers to be 
built at the Detroit plant. 

C. W. STEVENS, Harvey, Ill., whose ‘‘cast-stone’’ con- 
erete construction was described in our issue of | 6, 
reports success in introducing his method of building con- 
struction, and in disposing of state and county rights for 
working under his patents. The system is to be used for 
the new Portland cement works at Union City, Mich.. and 


for the remodeling and additional stories of a 14 story 
office building in New York city. 


THE AMERICAN LIME & STONE CO. is announ: 4 by 
the American Trust Co., Pittsburg, as a consolidation of 
20 companies in Pennsylvania along the lines of the Penn- 
syivania and Reading railways. The capital stock is to 
be $6,000,000, and the daily capacity of the plants is esti- 
mated as follows: Lime, 31,185 bu.; ballast, 17,140 tons; 
furnace stone, 4,450 tons; raw limestone, 1,100 tons; cut 
sandstone, upward of 12,000 cu. yds. Much ground lime 
will also be produced. 


THE RISDON-ALCOTT TURBINE CO., Mount Holly, 
J., has been incorporated by T. C. Alcott and his son 
Edgar A. and Howard E. Alcott, and succeeds the firm of 
T. C. Aleott & Son, manufacturers of turbine water 
wheels. At the receiver’s sale of the T. H. Risdon tur- 
bine water-wheel plant and other property of The John 
W. Taylor Mfg. Co., July 11, Messrs. Alcott were the pur- 
chasers. Both old plants will be operated by the new 
company, and the manufacture of all the specialties of 
the old companies will be continued. 


PAWLING & HARNISCHFEGER, 167 Clinton St., Mil- 
waukee, report that their works are being operated wit! a 
double crew, more men now being emptoyed than ever 
before. Recent orders include 5 electric traveling cranes 
for the, Milwaukee works of the Allis-Chalmers Co, on 
75-ton, one 25-ton and three 40-ton; five 10-ton, Bald 
win Locomotive Works, Philadelphia; one 10-ton and two 
20-ton, Lackawanna Iron & Steel Co., Buffalo; four 5-ton 
Oil Well Supply Co., Oil City, Pa.; one 40-ton, Pennsy! 
vania R. R. Co.; four 5-ton, Standard Steel Works, Burn- 
ham, Pa., and 10 others from 10 to 50 tons capacity to 
various companies. 

THE UNION STEAM PUMP CO., Battle Creek, Mich, 
reports that its plant is being operated to its utmost ca 
pacity. Recent orders include a water-works outfit at 
Decatur, Mich.; a 1,000,000-gallon pump and large boiler 
feeder for the Washington State Sugar Co., Waverly, 
Wash.; eight large plunger pumps for the Colorado Fue! & 
Iron Co., Denver; a 14 x 18 x 20 jet condenser and ind 
pendent air pump to East St. Louis. The company is now 
completing the entire outfit of pumps for the new Cincinnati 
Commercial-Tribune Building at Cincinnati, which con 
sists of compound elevator pumps, boiler feed pumps, @': 
pumps, etc.. sizes duplicated. The entire output this yoo: 
will be about 9,000 machines. A large addition to its 
plant will be ready for occupancy in November. 


THE F. D. CUMMER & SON CO., Cleveland, report r 
cent sales of dryers to the following: Vulcanite Portland 
Cement Co., Phillipsburg, N. J., one coal dryer (second 
order); Alpha Portland Cement Co., Easton, Pa., one coa! 
dryer — order); Iroquois Portland Cement Co., Cal: 
donia, N. Y., one clay dryer, one marl dryer and one coa! 
dryer; Owen Sound Portland Cement Co., Owen Sound. 
Ont., one coal dryer; Hecla Portland Cement Co., Bay 
City, Mich., two marl dryers, one shale dryer and on¢ 
coal dryer; Rathbun Co., Deserontom, Ont., one sand 
dryer; Brooklyn Alcatraz Asphalt Co., Brooklyn, N. Y 
one crushed stone dryer; Garry Iron & Steel Co., Cleve- 
land, one iron ore dryer; Hammond Distilling Co., Ham- 
mond, Ind., one distillery slops dryer; Wisconsin Graphite 
Co., Steven's Point, Wis., one graphite dryer; John P 
Squire & Co., East Cambridge, Mass., one tankage dryer. 
The Cummer Company also reports having sold and de- 
livered five Cummer portable railway asphalt paving 
plants since Jan. 1. 


Contract Work Should Always be Advertised in a Paper Read by Contractors. 


NEARLY EVERY PROMINENT CONTRACTOR 2scrnetors*suppuse IN NORTH AMERICA READS THIS. PAPER 
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